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Foreword 


all the works of man in the various branches of en- 
gineering, none are so wonderful, so majestic, so awe¬ 
inspiring as the works of the Civil Engineer. It is the Civil 
Engineer who throws a great bridge across the yawning chasm 
which seemingly forms an impassable obstacle to further 
progress. He designs and builds the skeletons of steel to dizzy 
heights, for the architect to cover and adorn. He burrows 
through a great mountain and reaches the other side within a 
fraction of an inch of the spot located by the original survey. 
He scales mountain peaks, or traverses dry river beds, survey¬ 
ing and plotting hitherto unknown, or at least unsurveyed, 
regions. He builds our Panama Canals, our Arrow Rock and 
Roosevelt Dams, our water-works, filtration plants, and prac¬ 
tically all of our great public works. 

Ci, The importance of all of these immense engineering 
projects and the need for a clear, non-technical presentation of 
the theoretical and practical developments of the broad field 
of Civil Engineering has led the publishers to compile this 
great reference work. It has been their aim to fulfill the de¬ 
mands of the trained engineer for authoritative material which 


(fT. Books on the several divisions of Civil Engineering are 
many and valuable, but their information is too voluminous to 
be of the greatest value for ready reference. The Cyclopedia of 
Civil Elngineering offers more condensed and less technical 
treatments of these same subjects from which all unnecessary 
duplication has been eliminated; when compiled into nine 
handy volumes, with comprehensive indexes to facilitate the 
looking up of various topics, they represent a library admirably 
adapted to the requirements of either the technical or the 
practical reader. 

The Cyclopedia of Civil Engineering has for years occupied 
an enviable place in the field of technical literature as a 
standard reference work and the publishers have spared no 
expense to make this latest edition even more comprehensive 
and instructive. 

In conclusion, grateful acknowledgment is due to the staff 
of authors and collaborators—engineers of wide practical ex¬ 
perience, and teachers of well recognized ability — without 
whose hearty co-operation this work would have been im¬ 
possible. 
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ESTIMATING 


ESriMATlNG SFRUCIURAL STEEL 
FOR BUILDINGS 

Th(^ of stniutiiral sti'ul naturally divides into two 

])arts, ^'i/., eoin])ii1iui«’ tli(^ wei^’hts; and ai)])lying tlic unit priees 
to tlio AV(‘i‘j:lits. Eaeli of these jiarts is subdivided into a ninn1)er 
of items as discussed latin*. 

Units, wei‘!,'hts of steel are exjiressed in ])onnds and the 

jiriees hi eeiits-])er-j)onnd, or, for eonvi'uienee, larg-er units may be 
nsi‘d for tlie final results, as d()llars-i)(*r~ton. 

d'he ton ]i(‘re used is the short ton of 2()()() ])omids. As steel 
rails and some other steel products are sold l)y the long ton of 2240 
])oimds; it is desiralih^ in contracts and other formal papers to state 
dehnitely that the unit of weight is the ton of 2000 pounds. The 
same ambiguity c'xists in reference to the term hundred weight 
(cwt.), which may m(‘an lOO jionnds (;jV of a short ton, American) 
or 112 jionnds (o\,- of a long ton, British). The term, one hundred 
])ounds, is ])referred as being more definite. There is not likely to 
be any confusion as to the meaning of these terms within the United 
States, but for export or import transactions the matter is important. 

Tlie unit weights of steel and tlie corresiioiuling ones of east 
iron are slunvn in Table I. 

Degree of Accuracy. The accuracy of an estimate ATiries with 
the data on whic*h it is based and the purpose for which it is used. 

The data may consist only of the general dimensions, type of 
constriK'tion, and loading of the building, yet from tliCvSe items an 
estimate can be made whic‘h will be corre(‘t within 10 per cent— 
sufllc'iently accurate for preliminary use. At the other extreme, the 
data, may consist of shop detail drawings or completely detailed 
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ESTIMAlliN^t 


TABLE I 

Unit Weights of Steel and of Cast Iron 


w 


KiiJiri's 


Umt.s 

Si eel 


(lb.) 

Cube, 12" X12" X12" 
Hale, 12" X rxi'2" 
Bar, 1"X 1"X12' 
Cube, 1"X 1"X 1" 

490.1) 

40. S 

a. 4 
o. 2 s:’, 


{\h.) 


■ino. 0 
HT.n 
:l rjr, 
0 'iin 


The data usually available consists of design <lra\viu^;s wiro-li 
show the sections of all members but Avhich are not coiaplclc as t.. 
connections and other details. From such data the weight can I..- 
computed wth a difference of less than 1 j)cr cent irom scal(' wci.abt.-- 
of the finished material. 

The fabricator’s estimate of the cost of the liiiishcd lualcrial 
should be satisfactory to him if it is witliin 2 ])cr cent of llic actual 
cost. 

Variation from Theoretical Weight. S]X'cincatious for si rue- 
tiiral steel recognize and limit the variations in vcight from the 
computed v'eight due to slight inaccuracies in rolling tlu^ mali’rial. 
The Standard-Specifications for Structural Steel for Ihiildiiigs, <»f 
the American Society for Testing ^Materials, contain ila^ fnl- 
loving: 

PERMISSIBLE VARIATIONS. Thd cross si'clion or wi’iglit. o.-u’h 
piece of steel shall not vary more than 2.5 per cent from t.lial. spi'cHicil; I'scTpl 
in cases of sheared plates, wliieh shall be eoveretl by the following pi'nnisthbh' 
variations to apply to single plates: 

(a) WHEN OEDERED TO WEIGHT: 

For plates 12J- pounds per square foot or over: 

Under 100 inches in width, 2.5 per cent above or below tlu* .specillcd w<‘i;dii; 

100 inches in width or over, 5 per cent above or below tbt> .s)>eci(iiul wcirhi. 

For plates under 12i pounds per square foot; 

Under 75 inches in width, 2.5 per cent above or below the wehdM ; 

75 to 100 inches in width, 5 per cent above or O per cenl below ibe j.piuulif.l ; 

100 inches in width or over, 100 per cent above; or per er-nt brh.w 1 1n* sp.-.-ii,. ,! ..’li.lu 




ESTIMATING 
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TABLE 11 
Plate Variations 


Thickness 

()lil>KHEl) 

(in.; 

Nominal 
Weight 
( 11). per stj. ft.) 

Allowable nxcKss 

(l'.\prt‘ss<*d as l^erccntajie of Nominal Wcijiht, for 
Plate Widths Indicated) 

"Under 

50 

Inches 

(per 

cent) 

50 

Inches 
to 70 
Inches 
(per 
cent) 

70 

Inches 

or 

Over 

(p(‘r 

cent) 

Under 

75 

Inches 

(per 

cent) 

75 

Inches 
to 100 
Inches 
(per 
cent) 

100 

Inches 
to 115 

IncliLLs 

(per 

cent) 

115 

Inche.3 

or 

0\’er 

(per 

cent) 


5.10 10 6.37 

10 

15 

20 





A ^0 A 

6.37 to 7.65 

8.5 

12.5 

17 





A to J 

7.65 to 10.20 

7 

10 

15 




i 

1 

4 

10.20 




10 

14 

IS 


A 

12.75 

1 



8 

12 

10 

1 

s 

s 

15.30 

1 



7 

10 

13 

17 ' 

7 

Tg 

17.c^5 




6 

8 

10 

13 j 

1 

2 

20.40 . 




5 

7 

9 

12 ' 

9 

I6 

22.95 




4.5 

6.5 

8.5 

11 i 

5 

8 

25.50 




4 

6 

8 

in ! 

Ovor 5 





3.5 

5 

6.5 

9 ' 


The variations stipulated apply to the individual prices of 
steel. Some will overrun, others underrun; very few pieces will liave 
the maximum variations. Hence it may be expected that the 
actual total weight of a large number of pieces will not vary much 
from the computed weight. This is confirmed by experience so that 
no allowance for the variation is made. However, The foregoing 
ma}" not be true if there is a large percentage of plates, for plates 
are more likely to overrun than to underrun, particularly if 
ordered to gage or thickness. In such case an allowance for 
overrun may be proper. Its amount must he determined from 
the conditions. 

Cast iron varies from the computed weight even more than steel, 
due to inaccuracy of patterns, shrinkage in cooling, and other causes. 
It is more likely to overrun than underrun and it is proper to add 
a percentage. Three per cent is a reasonable average allowance, 
although individual items may vary much more than this. 

Basis of Estimates. Estimates are commonly based on the 
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from tli(? rolling mill, 

'^riio i)ricc wliic'li is paid by tlu3 purchaser to the fabricator is 
l)as('<l on the material to l)e furnished and its ])lace of delivery, 
and may include i)ainting and erection. The basis must be stated 
delinitely in all transactions, dlie ])ri(*e may be a lump sum or 
a price jx'r ton. 


ESTIMATING WEIGHTS 

'’.rhe opc'rations involved in estimating -weights consist of listing 
the items and of computing the weiglits tlierel’rom. 

The listing is usually done on forms printed for that purpose. 
In ])repa.ring such forms and in using them, due attention is given 
to the orderly arrangement of items and to the classification required 
for computing costs. 

Forms. Fig. 1 is a form for listing and computing the detailed 
weights and Fig. 11 is a form used as a summary. On tlie latter 
are spaces for the general data relating to tlie job. Tliese need not 
be r(‘]>eated on the detail sheets, but each detail sheet must contain 
enough data in the lieadings to identify it and facilitate checking. 
Fsually the name of the structure, tlie portion on the sheet, and 
the drawing number from which it is taken are sufficient. The 
initials of the estimator, the computer, and the checker are desirable, 
also the date when take-off was made. Page numbers are essential. 
In recording the drawing number note also the date of the drawing 
and the date of latest revision. 

Classification. As the classification varies with different jobs 
it is not practic^able to have the headings printed on the forms. 
They must bo filled in as the estimate develops. As each item is 
listed its classification is noted in the column provided for that 
purpose. 

Generally, the material is divided into beam work and riveted 
work. These may be divided into a number of classes as fol¬ 
lows : 

Beam. Work, (a) Punching one size of liole in web only, or 
one size of hole in one or both flanges; (h) punching one size of hole 
in web and in one or both flanges; (c) punching two sizes of holes 



iiig all rivets, bolts, separators, bearing plates, aiieliors, ami cnii- 
iiection angles, except such as are attached to beams (r). < onucriidii 
material which will be attached to cohinms or girders is elas .ilied 
as column material or girder material, rcspee(ively, all hough a 
a matter of convenienee it is listed at the. linn; lln; beam:; an- 
taken oft'. 

Riceied IVurk. Columns; plate girders without cover iil.aic; ; 
plate girders 'nith cover plates; lattice girders; and trusses. 

The classes may be still further subdivided if re<|uired, and in 
addition there may be items such as cast-iron ba.se plates, ea.il-iroii 
columns, tie-rods, cur\'ed beams, etc. 

In addition to the classification as to work there iua\ be a 
classification as to cost of the plain material. 'Phis i.s di'.eti;.'ed 
under Estimating Co.sts. 

Listing Material. Listing material, or “take-olf”, <im:.i:.|;; of 
making a list on the estimate sheets of all the items of steel called 
for on the plans. Ihey may l)e written iu tin; f<irm gi\eii in 
Fig. 1. The first column contains the number of i)ieees, 1 he :.i'eoud 
the section, the third the weight per lineal foot, tin; fom-ih the 
lengtli, and the fifth the classification. If tin; weight: i-er lineal 
foot is not given on the drawings, it can be taken from ihe 
hand books. This will be required for most sections other than 
beams and channels. The arrangement of items giii'ii abme i , 
arbitrary and may be varied by dill'erent estimators or for.lilbu- 

ent parts of the work. The material listial in h’ig. 1 is lakeii 
from Fig. 2. 

ii: show only till' nKit('ri:il 
{ii'o loft to i1h‘ (Irtailrr 
l)r()vi.siuiis ill i1h‘ Np.-ri- 
to Ihmiils, st.’imL'inl c.ii.. 
>iis of iu'iiuis to oolniiiii , 
miniivd that, (ho fnll 

‘'I* Tli(‘ (vsliinator iiiu .( 
’Its, fillers, (‘1c. In ..nine 


I'sually the framing plans of a buildin 
for the main numbers. The connections 
to develop with more or less control by 
ficatioiis. For the connections of beams 
ueetioiLs are commonly used; for comieelh 
and in general all other coinieetions it i 
strength of the member shall be develoiH 
supply all such details, ineliiding rivets, lx 


The lengths may be recorded lu feet and inches, or in feet 
using decimals. The lat-* 
ter is more convenient if 
tlie computations are made 
l>y machine. Tlie nearest 
incli or tlie nearest tenth 
of a foot is sidliciently 
ac'curate * for most pur¬ 
poses. A large number of 
small pieces of one length 
may make it desirable to 
record tlie lengths more 
accuratel}\ 

The lengths of indi¬ 
vidual pic(‘es are not given 
on the drawings but must 
be comiiuted as nearly as 
practi calde from tlie dimen¬ 
sions given. The dimen¬ 
sions usually given are tlie 
distances from center to 
center of columns, the dis¬ 
tances from column Cen¬ 
ters to beams and the 
story heights. In listing 
lengths the estimator must 
allow for widths of col¬ 
umns, thickness of girder 
webs, clearance at ends of 
beams, position of column 
splices, and any other ele¬ 
ments alTecthig the actual 
length of material rcciuired. 

Beams require about I-inch clearance at each end. Tie-rods 
arc about 4 inches longer than tlic distance from center to center 
of beams. 



Penthouse Floor Framing Plan 







The estimator should estabhsli and adlu'n‘ to a drluutr onii 
of procedure in taking off the quaiititi(‘S. A ])n'lijnii];u'y 
of all the drawings will indicate the following: onh'r in whicli tin- 
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Columm 1, 2 , 3, 4 (SB.—4lh). 
Drawinji SH, Jl-L’-S-] 1. 


lOslijiialo iiuuli? by N.o, 11.; I'll* 1 1.» il li\ tl 
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(Col. 1) : 
(Cols. 2,3 


(Col. 4; 


(Bottom) 

(Splice) 

(Splice) 


No. 


12 


Skctio.n 


SB. to Id 
n. 14x i ^ 
Ls 8x(j Xj 
PL 18x2} 
PL 14x i 
Ls 8x1) xj 
PL l()x2^ 
PL 18x2f 
PL 14x i 
Ls 8x6 Xa 
PL 18x2? 
Ls 8x3.lxJ 
PL lOx I 
12x } 

Pivots 3}% 


hi in 2nd 
PL 14x 1 
14x I 
6xG xi; 
8.x6 xl 
16x2} 
16x f 
12x } 

Pivots 3} % 


Ls 

PL 


Ls 

PL 


2nd to 4th 

n i4x § 

6x6 xj 
16x2 
16x21 
16x2? 
16x I 
12x } 

Pivots 3}':ti 


Pago Total 


Weiuiit 
(lb. iicr 
Jin. II.) 


23, 

28, 

i:]7 

0‘i 


28 

i:-U) 

160 

23, 

28, 

143. 




40. 

20 . 


23.8 

20.8 
21.2 
28.5 

1:J6.() 

40.8 

20.4 


20.8 

24.2 

108.8 

115.6 

120.2 

40.8 

20.4 


Lk.vjjtji 


61 .) 


20.3 
20. :> 
20.3 


1.5 


10 . 1 ) 

10.6 

10.6 

10.6 

10.6 

2.5 

1.5 


28.2 
28.2 
28.2 
28 2 
28.2 
‘) r. 


li.T) 

1.5 


\Vi.ti;i! 1' 


I'M \ ! 


J \t 

\ ... 


12,805 


lo 


•'>) ') 


32.2 
: 12.2 
'><) *) 


31.3 

31.3 

34.3 
1.0 


20,508 
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nections on another; and what drawing to use when the same items 
are shown in two places, as when the make-up of a plate girder 
is given on the floor plan and a complete detail of it on another 
drawing. 

In taking off a floor framing plan, begin at a certain point 
and proceed in an orderly way. It is sometimes convenient to 
take off all the beams in an 


east and wnst direction and 
then those in a north and 
south direction, as shown in 
Fig. 1. As each item is listed 
it is checked on tlie drawing. 
After all the beams in a floor 
or any convenient group Ivdve 
been listed, check the number 
by counting from the plan and 
comparing with the number 
listed. After the beams are 
listed, the details for a com¬ 
plete floor or other subdi\ision 
are taken off. These are beam 
connections, column connec¬ 
tions, separators, diaphragms, 
tie-rods, etc. Ordinarily, con¬ 
nections are not delineated on 
the drawings but must be sup¬ 
plied by the estimator. Stand¬ 
ard beam connections are used 
wherever they will suit. As 
there are no well-established 



Fig. 4. Part of Column Schedule 


standard column connections they must he sketched out unless the 
estimator knows from experience the material required for them. 

Fig. 3 gives the list of column material taken from Fig. 4. 
In taking off the material from a column schedule, it usually is 
easier to group the items in tiers, rather than in stacks. Thus in 
Fig. 3, the first group is from sub-basement (SB.) to first floor, the 


distance from floor to floor, mcki(iiiig the ])iirt cxtcndnu: \n \n\s 
tJie sub-basement floor and that from tho first Ih^jr in I In* . 
If there is nothing on the plans to indicate IIk' <‘\act pn itinn 
the splice, it can be assumed to be 2 feet al)ov(‘ IIk’ Ibnir Icm I. 

In the example given in Fig. 3 the w(’l) })lates an* li led. tl,.u 
the angles, and then the flange plates. Th(‘ inmibcr ol' c r. i .w! 
be checked easily by counting, and in cas(‘ of a, <liscr(‘paiicy i hr rrr«T 
can be located without difficulty. After tiu' iiKMiibcrs of ilir ( (.hinni 
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rig, 5 gives the list or material lor the cast-iron base shown 
in Fig. 6. The ribs are listed as equivalent rectangular plates, 
the length being the distance between the top and bottom plates; 
the rim as a rectangular plate or bar, whose length is the circum¬ 
ference of its median line, less the thickness of ribs which intersect 
it; the base as a circular plate; the top as a circular plate from 
which tlie central part is deducted; the hub as a cylinder described 
by its wall thickness and depth, the latter being the distance between 
the top and bottom plates. An 
arbitrary percentage is added to 
cover the fillets and the proba¬ 
ble overrun in weight, 7 per cent 
being used in this case. 

Fig. 7 is an estimate of the 
plate girder shown in Fig. S. The 
beveled gusset plates are listed as 
the equivalent rectangular plates 
(or the extreme dimensions may 
be used and the beveled corners 
deducted). Tlie rivet heads may 
be counted or a percentage used 
to cover them. For girders with¬ 
out cover plates use 3 per cent 
and with covct plates 5 per 
cent. 

Standard Material. Items 
which have been standardized 
need not be listed in detail. 

Table III gives the standard Fig. o. cast-iruu Bu^g piaie 

weights used by the American 

Bridge Company for the connections of beams to beams, connections 
of beams to columns, bearing plates, and anchors. These standards 
are not used in ail cases, and may be changed from time to time, 
so the estimator must determine whether tliey apply to the case 
in hand before using them. 

The weights of beam connections, bearing plates, beam anchors, 
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TABLE HI 

Standard Weights of Beam Fittings 

(As used by Amorican Bricigo Company) 
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weights of connections there given should be cliecked to determine 
whether rivet heads are included. 

In the estimate, Fig. 1, the weights of column connections 
used are those given in Table IIL They are for shelf or bracket 

“State=and=Adams” Building 

Spandrel Girders, 4th, 5th, and Gth floors Estimate made by checked by II.N.R, 

(between col. 13-14, and col. 17-18). Extensions made by J.J.L.; checked by II.N.ll. 

Drawing SS, dated 11-2S-14. Estimate No. ClOSt). 

Date 1-22-15. Page 20, of 4S. 


No. 1 

Section 

Weight 
fib. p(*r 
liiv. ft.) 

Length 

(ft.) 

W^ EIGHT 

Tota ls 

Large 

.Angles 


3 Girders, hetw. Col, 

IS and 14 {Each) 




j 


1 

PL 20"x3%'' 

21.2 

15.2 

322 




Ls 3Jx3ixJ 

8.5 

: 17.2 

439 



1 

6 xS^xf 

11.7 

1 17.2 

201 



s 

3 x3 x-| 

7.2 

! 1.0 

58 



1 

6 x6 xf 

28.7 

3.3 

1 95 



1 

8 x6 xl 

44.2 

3.3 

' 146 


146 

1 

G x3^x5 

18.9 

3.3 

62 



4 

PI. 12xA 

12.8 

1.1 

56 



2 

, Gxj 

5.1 

1.1 

11 



2 

19xA 

36.3 

3.3 

I 217 




(Deduct) 12"x-^" 1 

22.9 

1.0 



134 

Rivets f" 

.33 


44 



150 

Kivets I-" 

.50 


75 



12 

Ring fillers 

.50 


6 




Total for 1 girder 
Total for 3 girders 



1,732 

5,196 

432 


3 Girders, hetw. Col. 
17 and 18 {Each) \ 
(Same as 13-14, and 







add) 


1 

1,732 


146 

1 

PL 20"xA" 

21.2 

1.2 i 

25 



3 

Ls ShxSM 

8.5 

' 1 .2 ^ 

31 



1 

6“x3ix§ 

11,7 

1.2 

14 



10 

Rivets, 



3 




Total for 1 girder 
Total for 3 girders 



1,802 

5,406 

432 







864 


Page Total 




10,6021b, 



Fig. 7. Li.st of Alaterial for Spandrel Girders 


connections with angle on top. These may not apply to other cases. 
The connections will vary with the conditions imposed, so the 



wiieiiovcT oi)portiinity oilers. Jii tnis Avay rename weignts can ne 
eollected euvering all ordinary connections. 

The rivet heads only arc estimated. The shank offsets the 
material punched from, the hole ivhich it fills. In beam framing, 
rivet heads are included in the connections, but rivets in cover plates, 
shelf angles, and other fittings must be counted.' For columns, 
])late girders, and trusses the rivets should be counted if the plans 
are in sufficient detail to permit an approximate count. Other¬ 
wise, a iiercentage is applied. The estimator can accumulate 
data as to the percentage to use by counting the number used in 



Fig. S. Spandrel Girder 13 '14, 17-IS, at Fourth, Fifth, and Sixth Floor.s 


typical members from sliop detail draA^ings. In the absence of 
more accurate data, 3 per cent may be used for columns, trusses, 
and plate girders without cover jilates; and 5 per cent for plate 
girders with cover plates. 

The detail parts of riveted trusses are sometimes estimated 
by percentage. This is permissible if the estimator has data appli¬ 
cable to the particular truss under consideration. It is much better 
and more accurate to sketch the gusset plates and otlier details 
and list the material required. 

Computing Weights. Having listed the material the computa¬ 
tion of weights is simple arithmetic. It must be done with con- 
si.stent accuracy. The length being given to the nearest inch may 

:__x„ T_ 1 -•_rm. _ _. T _ __ p _ __ _ 1 _ 






usual ])ractK'e to record whole pounds disregarding decimals. Un 
this basis the degree of accuracy of the computations will be greater 
tlian that of the take-off or that of the rolled section. 

Computing machines are useful for extending the weights 
and adding them. The value of machine work as compared with 
mental and manual calculating depends largely on the ability and 
skill of the computer. Neither method is proof against error. 

In addition to short methods of multiplication which are given 
in textbooks on arithmetic several short cuts are applicable to this 
work. For instance, the weiglit of an item involves three factors— 
number of pieces, length over all, and weight per lineal foot—and it 
iin^oh'es two multiplications. The order in w^hich the factors are 
combined may affect the amount of work in computing. Frequently 
one or perhaps both of the operations may be done mentally. 

Examples. 1. In the case of two IS-inch I-beams 21.4 foot long and 
55 pounds per lineal foot (2 Is 18''X55 lb.X21.40, the factors are (a) 2, (b) 55, 
(c) 21.4. (a) and (b) produce 110, and this partial product with (c) gives 2354 

pounds, aU being done mentally. 

2. (a) 12 Ls (3"X3"Xi")X (b)4.9 Ib.X(c) S'~4"; (a) and (r) produce 
100, and this with (b) gives 490 pounds. 

3. (aj 7 Es 8"X(b) 11J- Ib.X(c) 16'-0"; (b) and (c) prodiu^c hSO, and this 
with (a) gives 1260 pounds. 

In these examples the proper order of the operations is evident 
at a glance. 

Several items in sequence may have a common factor, as a 
number of pieces of different lengths of a certain size of beam or 
angle, or a list of column material all of one length. The partial 
products not containing the common factor may be added and the 
common factor applied to this sum, as follows: 

Example. (a) (b) (c) 

2 Ls (2V'X2i"X^'0X5 lb.X21'-0'' 

3 Ls (24"X2rxA")X51b.X14'--4" 

12 Ls (2rX2r^XA")X51b.X 

1 Ls (2rX2rX^'OX51b.Xl7'-0" 

8 Ls (2|"X2rXi^0X5 lb.Xll'-3" 

Comlhiiing (a) and (c) gives 

2X21'-0" = 42'-0" 

3Xl4'-4"=43' 

12 X G'-6" = 7S' 

1X17'-0" = 17' 


Then niiilliplyins by (b) 5, gives Ki.W ])oiinils. 

(a) O') 

2 PI. (I'P'X DXaJ.T.'; Ib. X22' il' 
4Ls ( 8"X0VJ")x:ii).l 11I.X22' 
4P1. (1S"X r)X'ir,.!i lb.:-'22' 

Combining (a) anil (Ii) gives 

2X2!). 7.")= ri!l..'i 
4X20.1 =1.71). I 
4X4:).!) ^bs:;.)) 

:!!)!).:'i lb. 

Then multiplying by (c) 22, gives STS!) jHamds. 


In computing cast-iron nicinli<TS sui-li ii.s lislrd in l ii'. I. tiu' 
weight may be computed from the woiglit I'cr li)ii':il limi nf ilif 
section; or from the weight of ii boaial fool ilb’" • lb’" ■ I' b 
pounds; or from the weight of a cxthic imli, O.b’l) poiiiid. 

Checking. The mo.st t])oro)!gli clierk of an o.|lni;i!o i . .-in 
independent duplication of tlie work, iticindiug llie lakc-olf. !..• 
reliable, but more commonly used is a coin])lele i-cv iow of i iio orleio.-il 
estimate. One large manufacturer follows ;iu inleDinsliaii- coin- r. 
His estimators make a carbon c()))y of ihe li.sbs of iiiaii'rial. iln-n 
the computations are made indcpendimlly on llu- .uiidnal and 
0)1 the carbon copy. 


The e-stimator can apply a numlicr of cliceks as hi. work pro-, 
gresses. As each item is listed a cheek )i)iirk is pkn-eil on iln-.lraw 
ing. ■\Vhenall the material onadrawinglmsbeeii li.-.(.-d iho .Irawiini 
should be examined carefully and syslemalically (o ;.rr ihai rv, iw 
piece of material is cheeked. A fuither check on the take ,,if i 


obtained by counting the items as has been snggesleil. 'Idie . li. el.er 
reviews the listing in the same manner, iilaciiig his ow n i-lie. k inai k 
on the drawings (ii.sing a pencil of a dillVi'eiit color). 'I’ld . pro 

cedure should prevent with reasonable <'ei-lainty any ond ... 

duplication of items. Correctne,ss of sections and leimih , . an 1..- 
assured only by a careful review of these eleiueuls. 

dhe larger features of the estiiiiale need to he eNainin.-d v.iih 
care. A complete floor, or a tier of eolumus. or ginl..,:. :.h..w„ 

a special drawing may be omitted. A general survey of ,1,.. ,• lin.a,.. 

flncl ClrtHMllP’S IVlII T’P'I'ph] 1 • 
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EQUITABLE BUILDING, NEW YORK CITY, IN PROCESS OF CONSTRUCTION 

Photo l)u Brown Brothers, New York City 






































Lclive-Uli Liiti large iiems snouici De coiiiiteci to insure tliat the correct 
number of floors and tiers of columns have been listed; that beam 
and column details have been taken for all floors; that special items, 
such as foundation girders, sidewalk framing, and penthouses have 
been estimated; and that all the drawings of the set have been used. 

The common sources of error in the computations are misplaced 
decimal points, Avrong multiplications and additions, and omitting 
one of the factors. To check the decimal point the computer 
should make an approximate mental calculation by which he can 
locate the decimal point properly and also discover any gross error 
in multiplication. The addition can be checked by cross addition; 
thus, in Fig. 1, the weight of each item is entered in the last (total) 
column and in one of the classified columns; then at the bottom 
of the sheet are the totals for the classified columns, which, added 
together, must agree with the total of the last column. 

The omission of one of the factors is most likely to occur when 
a group of items is duplicated; thus for a set of girders the material 
may be listed for one girder and this iveight multiplied by the number 
of girders. The last factor may be (werlooked either i^i the take-off 
or the computations, 

A careful and complete review of the computations, or better 
still, independent computation, is essential to insure correctness 
in the detail figures. But even this must not be relied upon as a 
guard against misplaced decimal points or omitted factors. Two 
estimators may make the same error, especially if one is reviewing 
the Avork of the other. 

The sections of members listed can be roughly checked by 
reading through the list AAdiile the items are fresh in mind. An 
omission, duplication, Avrong Aveight of beam, AATong dimension 
of section, or AATong length Avill most likely attract attention. Errors 
in Aveights per lineal foot may occur by using the area instead of 
the AA’eight. A close scrutiny Anil disclose this Avitlioiit comparing 
with the tables. 

In many cases approximate checks may be secured by com¬ 
parison of similar items or groups of items. The tiers of columns 
in a high building should vary in AA^eight through the typical stories 

n rptmlnr fli-ftprpnpp Vlnnrc; whirh npnriv flip frnmino’ 


TABLE IV 

Weights of Structural Steel in Certain Buildings 






TABLE IV—Continued 

Weights of Structural Steel in Certain Buildings 



All the same building. 




slioukl liiive approximately the same 'sveiglit. Likewise similar 
girders can be compared by making allowance for items wliich occur 
in one and not in the other. 

Approximate Estimates. It is sometimes necessary to have 
an approximate estimate of the tonnage of steel required for a given 
structure before the framework is designed. Such estimates can 
be made by comparing with the knoim quantities of steel used in 
structures that have been built. The basis of comparison is the 
cubic foot of building volume, or the square foot of floor area. The 
one can easily be converted to the other if the average story height 
is known. The data and discussion here given are on the cubic- 
foot basis. 

The degree of accuracy of an estimate based on the cubic 
content of tlie building depends on the definiteness of the data 
and to some extent on the skill and experience of the estimator. 
The cubic content must be computed on the same basis in the example 
as in the data ^^dth which it is compared. The data given herein 
is based on the actual cubic content of the building, including 
penthouses, foundations, etc., and excluding all open courts. 

Table IV gives the weight of steel per cubic foot of building 
volume for a number of buildings. The items are arranged in order 
of the increase of the weight of steel per cubic foot. Note that 
long-span concrete or tile-and-concrete floor construction requires 
no joists, the concrete spanning from girder to girder. The flat- 
tile arch requires joists spaced 5 to 6 feet apart. The weights 
given include cast-iron bases, and steel chimneys, as well as the 
structural frame of the building, all of which is the material usually 
included in a structural steel contract. 

In Table IV all the pertinent data available is given, including ‘ 
special features of certain buildings. A comparison of the data 
discloses some of the elements which contribute to a weight greater 
than the minimum. Other elements, not shovm in the table, which 
cause high weights per cubic foot are: wide column spacing; shal¬ 
low girders (for flat ceilings); heavy live loads; heavy dead loads 
(as partitions in hotels); small area, making a large percentage of 
wall load; interior walls, or provision for them; high buildings; 



lo use uiis meinoa or estimating, select trom the table the 
item which corresponds most closely with the case in hand. If 
there are some elements not covered by the item selected, allow¬ 
ance can be made for them; thus if some special feature is required, 
it can be designed approximately and its weiglit added to that 
computed from the unit weight selected from the table. 

Estimators and designers should make it a practice to develop 
data from their estimates of all classes of work for use in making 
approximate estimates of future similar work. 


A comparison of the 
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weight or steel for a 
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structure as computed 


1 


from the plans, with the 
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approximate weight de- , 
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termined from Table IV ' 
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will serve as a rough 
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check of the estimate; or, 
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assuming that the esti- ? 
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mate from the plans is 
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correct, the comparison 
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will indicate in a general 
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way, whether the design . 
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is too heavy or too light. 
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Another approxi- 

Fig, 9. Panel of Floor Framing 


mate method of estimating the weight is to compute it from tenta¬ 
tive designs of typical parts. 

lllusimtive E.ramyle, To illustrate this method, assume tiie 
following data for a building: length lOO'-O"; width lOO'-d"; 
height—12 stories above grade and 1 basement—equals 160 feet 
from basement floor to roof; column spacing, approximately, 20'—O'' 
X20'-0"; dead load on floors 80 lb. per sq. ft.; and live load on floors 
100 lb. per sq. ft. Fig. 9 represents the floor framing for a typical 
panel. The weight of steel in one panel is estimated as follows: 


4 Is 12"X31i lb.X20'-0'' 2520 lb. 

1 Is 20''X80 lb.X20'-0" 1600 lb. 

6 Standard beam connections, for 12" Is 20 lb. 120 lb. 

2 Connections to columns, for 12" Is @ 25 ib. 50 lb. 

2 Connections to columns, for 20" Is (oi 40 lb. SO lb. 



22 


ESTIMATING 


The areii of the panel is 20^X20'= 400 sq. ft. The Aveight of steel 

4402 

in the floor framing per sq. ft. of floor is " 77 ^ = 11 pounds, and this 

multiplied by the total floor area including roof, gives the total 
wight of floor‘framing. There are 12 floors and a roof, so the total 
wight is 

13X100X100X11 = 1,430,000 lb. 


To determine tlie weight of spandrel beams, design the tj'pical 
spandrel and compute its weight per lineal foot, including its con¬ 
nections. For this purpose only the weight of wall is used in design¬ 
ing the spandrel, as the material required for the support of the 
floor adjacent to the Avail has been included in the floor framing. 

In the illustration let the panel length be 
20 feet, the story height 12 feet, the wall 
13 inches thick (disregard openings). 
Then the weight on the spandrel is 
20X12X130 = 31,200 pounds, which re¬ 
quires a 15^' 1X42 lb. Make the con¬ 
nections as shoAAui in Fig. 10, using angles 
6''x4"X|'h Then the material for one 
spandrel and its connections is 
1 I ir/ X42 lb.X20'-0" =S40 Ib. 

4 Ls (G'^X4''Xr)X20 1b.Xl-0" = 80 1b. 

22 Kiv(‘ts @ .?) lb. each = 7 lb. 



Fic. 10. Conncl’tiou of I-Boam to 
Flarifre of Column for Wind 
Brai’ing 


927 Ib. 


027 


The Aveight per lineal foot is *'^ = 4().4 pounds, and the total weight 
of spandrel metal is 


13X400X40.4 = 241,280 lb. 

If tlie ])iiilding Avill require special Avind-bracing girders, as 
shown in Fig. S, they must be estimated accordingly, lii some 
instances it may be Avcll to take seA^eral different spandrels at dif¬ 
ferent elevations and to take into account different spandrel lensrths. 




x\jKj uiviutju lULu panels leex square; nas oo 
columns, and a column length of 100 feet; dead load on floors and 
roof SO lb. per sq. ft.; live loads applied to the columns as follows: 

T.kvel Live Load 

l^oof 2o lb. 

12th flooi' S.5 lb. 

llth floor SO lb. 

10th floor 75 lb, 

9th floor 70 lb. 

Sth floor (5.5 lb. 

7th floor (50 lb. 

Oth floor 00 lb. 

5(h floor 50 lb. 

4th floor 50 lb. 

3rd floor 50 lb. 

1st floor 75 lb. 

Total 740 ib. per sq. ft. of building area; 

walls 13 inches thick; no deduction for openings; columns and their 
fireproofing taken as 500 lb. per lin. ft. 

Then the total weight to be supported by columns is as follows: 

Total Load Carried 

l){'ad load of floors and roof, 13X 10,000X 80 10,400,000 lb. 

Live load, 10,000X740 7,400,000 lb. 

Walls, 400X160X130 cS,320,000 lb. 

Columns, :i{)X 160X500 2,880,000 lb. 

29,000,000 lb. 

Dividing this by 12,000 pounds unit stress, gives an area of 2417 
sq. in., which corresponds to a weight per lin. ft. of 2417X3.4 = 
S200 pounds. This is the weight at the bottom columns. Assume 
that the minimum or top sections weigh 50 pounds per lin. ft. each, 
or a total of 36X50 = 1800 pounds. Then the average weight of 

the column section is = 5000 pounds per lin. ft. and the 

total weight of steel in the columns is 

5000X160 = 800,000 lb. 

The total weight of steel for this building in round numbers is 


Floor framing 1,430,000 lb. 

Spandrels 241,000 lb. 

Columns son.000 Ih. 



cu. ft., and the weight of steel per eu. It. 


is 


1,0(10,(1(10 

The foregoing illustration is a. very siniide ea r. ((nlinarii;., 
there will be light courts, penthoii.ses, (•(,niii-e nr tr.mou;'. 

sidewalks, severlil sizes of panels-al.so there may be suml bnn mr. 
girders or tru.s.ses over large rooms, aiidehinmeys (n be im bi.l. d all 
of which can be approximated in n similar imumer. .'<m b appm'., 
imate estimates cannot be expected to be very aeeiirai.-. Wnli 
reasonable care they should ))e within 10 per eenl of tlm mn-., i 

figures. They are more likely to be ton low Ilian Inn liieli mi aiimini 
of miscellaneous details that cannot be taken inin a.ommi l ■•..•rp 1 
by making some additional allowanee for them. 


ESTIMATING COSTS 

The cost of structural steel if imalyzed to ii, miidn v.mihl I,.- 
traced from the iron mines to the docks, by ears and boat . in ibi- 
furnace!?, through the smelters, rolling mills, and sinn inra! im). . 
with the intervening transportation, and liiially into thf . irm inn . 
Each of these items could Vie dixided inlo several oihi r . n ii i ■ 
clear that a great many elements eiiti'r into the m i .4' ini. iiiiid 
steel. 

The engineer who is estimating the eosi, of f;dirii-aii-il im. niial 
steel will not have oceasion to go haek farlher ibaii ihr n'llm:' imll. 
beginning with the plain materiid after it is rolh'd, cui i,. !, n ih. 
and ready for shipment. 

The items entering into the cost are as follow:.: plain inai. lial 
loaded on cars at the mill; tnms])or(a(.ioii from r.illim;- n ill lo 
fabricating shop; preparation of sho]) delail drawing.; labii. .uImo; 
paint and painting; transportation from fabriioiing : Imp i<> ir,- 
of structure; erection and field painting; selling eoM, and mi . r||,i- 
neous items; and profit. The total of these iteim. i , ihr ].ri. r w hioh 
IS to be paid to the contractor by the owner of the bnihlin..'. I hi h 
item can be analyzed into a miniher of d rliirnf\\ Iil, 1 1 -n-.. < K . ... .! 


of years to base the price of plain structural steel on the material 
delivered on cars at Pittsburgh, Pennsylvania, so that pub¬ 
lished quotations, unless otherwise stated, are understood to 
be f.o.b. (free on board) cars Pittsburgh. Of course quota¬ 
tions are made f.o.b. cars at other cities wherever the mills are 
located, but they are generally set at such a price that they 
amount to the Pittsburgh price plus the freight from Pittsburgh 
to the point where the quotation applies. Thus when the Pitts¬ 
burgh price is 1.50 cents per pound, the Chicago price is 1.69 
cents per pound. This is not always so, for there have been 
times when the prices in Pittsburgh and Chicago have been nearly 
or quite the same. Therefore, the estimator must keep informed 
of changes in prices from time to time so that he may know the 
cheapest basing point. 

The price of plain material is made up of the base price and 
extras. The base price covers most of the steel required for a 
job, but extra charges are made for certain items. Thus the base 
price applies to the following: I-beams, 3-incli to 15-inch inclusive; 
angles, 3-incli to 6-inch inclusive, J-inch thick and over; zees, 3-inch 
and over; plates, |-inch thick and over; and rods, |-inch to S-inch. 
The base price has varied from $1.10 per 100 pounds to $1.70 per 
100 pounds, f.o.b. Pittsburgh. The proper figure to use at any 
time can be obtained from the trade journals, or from the dealers. 
It may not be the same for all the standard sections, though 
usually so. 

Extras are required for the following items and the amounts 
given are those usually charged. The seller may vary these amounts 
from time to time. 

Kxtua 
(per 100 lb.) 


Beams, over lo-inch SO. 10 

Anglos, over 0-inch . 10 

Tees, 3-inch and over . 05 

Cutting \o exact length (within J inch) .15 
Kods, a-inch and ^-inch .05 

Kods, o-inch and .10 


Special shapes, rolled exclusively by one mill, are usually sold 


c a fmcE 

Special fcHAPE Cper lUU lb.) 

Light-weight Ciirnegie beams $0.10 
Bethlehem beanis . 05 

Bethlehem girdei\s . 10 

Bethlehem columns .20 

The cost of a bill of material f.o.b. Pittsburgh may be illus¬ 
trated as follo^vs: 


Mateeiai. 

W ElfrHT 

(IbJ 

Rate 

fper lf)() lb.) ^ ^ 

Angles uiul beams, base sizes 

422,600 

SI. 40 

S5,916.40 

JBcains, over lo-inch 

77,400 

1.50 

1,161.00 

Angles, over 6-in eh 

106,000 

1.50 , 

1,590.00 

Bethlehem column scclions 

362,900 

1.60 

5,806.40 

Bivet roHs 

i 56,200 

1.40 1 

786.80 

Total 

1,025,100 

•SI. 4SS i 

S15,260.60 


As the estimate of weight is intended to represent the weight 
of the fabricated material, some allowance must be made for waste. 
Tlie waste material consists of pimchings, corners cut from plates 
and angles, and ends milled from columns. For ordinary building 
work it probably does not exceed 2 per cent of the estimated m’ eight. 
Tills, applied to the average price of material computed abo^T, 
gives SO.03 per 100 pounds as tlie rate to apply to the total weight 
to cover waste. In the absence of more specific data, this can 
be atlopted as an arbitrary rate to use. 

Transportation from Mill to Shop. The price of the material 
at the mill includes loading on cars; the unloading at the fabricating 
plant is treated as a part of tlie fabricating cost, so that the trans- 
2 iortution charge is for freight only. Usually the regular freight 
tariff includes switching charges at both ends of the route, but if 
not, this charge must be added. The published tariff rate multiplied 
by the w'eight gives the freight charge. 

The rates are for carload shipments, and for less-than-carload 
shipments. Between the mill and the shop there is seldom occasion 
for shipping in less tlian carload lots, as the material for several 
orders can be combined if need be to make up carloads. The 
minimum carload is the minimum weight which is required to 




A number of typical rates on structural steel are given in the 
following schedule. They serve only for illustration and must not 
be used in estimating without being confirmed by competent 
authority. Hates are given in dollars per hundred pounds, or in 
cents per pound. Both the carload (c.l.) rates and less-than-carload 
(l.c.l.) rates are listed from Pittsburgh. 

Schedule of Rates on Structural Steel 


Ratks 


1>»ESTJ NATION 

c. 1. 

1. c. I. 

Chi(uiji:o 

so.ISO 

SO.221 

Nenv^ York 

0.16<) 

0.201 

Boston 

1 0.189 

0.221 

Washini 2 ;ton 

0.154 

O.ISG 

Clovokind 

1 0.10.5 

0.137 

Louisvillo 

O.ISO 

0.221 

New Ork^iins 

0.30 

0.37 

St. Louis 

0.230 

i 0.273 

Kansas City j 

0.430 

1 0.513 

CJalvest.on ; 

0.571 

1 0.77 

Kl Paso i 

0.011 

: 1.402 

St. Paul 1 

0.320 

1 0.431 

Denver I 

O.OKO 

! 1.071 

Salt Lake City ^ j 

0.080 

1 1.793 

Los Angeles \ 

San Pruncisc^o 

0.80 

1 1.30 

Seattle | 

O.SO 

o 

CM 


llludnitive Examples, 1. 140,000 pounds of steel are to be 

shipped from Pittsburgh to Kansas City. The c.l. rate, as above, 
is S0.43(.) per 100 lb. and the total freight charge 140,000X0.436 = 
$610.40. 

2. A shipment of structural steel is to be made from Pitts- 
burgh to St. Paul. Weight 30,000 pounds. Minimum carload 
36,000 pounds. The freight at the l.c.l. rate is 30,000X0.431 = 
$129.30. But it may be shipped as a minimum carload of 36,000, 
in which case the freight charge is 36,000X0.329=8118.44. From 
this it is clear that the shipment should be billed as a minimum 
carload. 

The minimum-carload weight is 36,000 pounds over most 
of the United States but is 40,000 pounds in the llocky Mountain 





certain local lines, especmiij' uu ji.uiw,, , i i ^ 

Shop Detail Drawings, Under this liejnlin.L? iie lu.h .l ur^ 

clerical work of listing and ordering n fnnn (1h‘ rMllm:; mdl . 

and the drafting of the detail or working drnwin:-^ In n.khfiMn 

to the actual labor ciiargeable to the si)(rili(*j(^ ih«‘!v i; nl ■ r 

able to it a portion of the general expense ur ox tubrad. 1 In . f ^ r - 
head expense covers supervision, supplies, rent, li: lif. bln*- 

printing, etc. It is usually expresst'd in lerni ; ni a .- i 
of the direct-labor cost. Itvjirit'S and nnist he adjn i« d ti -nn 
to time to suit conditions. A full foret^ niili liiidi flli' i* i*-; er » 
a low percentage for overhead; a small foret* with liiih* ; r. < 

a high percentage. 

Cost records of drawings may Ik' in term . <»!’ ihi* !• In. of 
in items of the number of drawings retpiired. If ih«‘ »■ lin'.n.' i 
made on the former basis, the estima1i)r inn .I. kin»v, thf v,- i, Iti 
of material involved and the c!iarael(‘r of tin' \x«irk, tln ii li;. « •-;!! ■ 


parison with his records ho can (li'tt'nnim* the pni[.rr li; in* . 
apply. If the estimate is based on (he nnmhm* nf tir;r,\iii: , ilif- 
estimator must count the number of drawings of oafli i hi . < .f • a !. 
such as column, beam, girder, and miseellanemi:; (Irt;*.!! ai-al 
therates which his records indicate to la* right, lor lie* r.t <• in h : 

Actual data for cost of detailing is not rnsnsall;, l.h-, 

being retained as a part of the working eajdial <»f the olli. I wnh. r- 
more the records of one offieo may not suit. (In' cundit inn , pr. • ./hh.;: 
in another office. For building wm'k tln^ total eo ( (.f «]i.. ' 
may vary from $1 to per ton (d mat(‘rial. I’ml.ahi;. : ! . . ..!• 
S2 per ton represents the value of tin' drawing:; Inr the . ; 


steel for an ordinary office building. Large* iniin.i;-,* ai <1 
duplication lead to low cost, wliile irregnlarit \, lit dr dnpli. 
and light material lead to a liigli cost. 


Fabrication, The cost of falirieatioi. iurlmlrs all th- . ■ 

involved in converting the pliuinnateriaI into tin* tini hr.! im; 

members. The labor elements iiivolveel are making; 
unloadmg steel, ^marking, puuchingg assrmhling, rixrtiu. 
shipping. In addition to labor there is geinnul e xprn e v hi. I 
cover templet lumber, oil, fitting up b..|t., e-pnip.nm,. r 



is a variable amount, depending upon the facilities of the vshop, 
the volume of work, and character of the work. For a given shop 
the general expense is fairly constant while the labor cost may vary 
greatly from month to month; hence the percentage may need 
to be changed from month to month. 

As in the case of drawings the detailed records of costs are 
available only to the estimators of the company to which they 
belong, and due to differences in equipment and other conditions, 
the records of one shop may not be a safe criterion of the cost of 
the work in another shop. 

In keeping cost records and in estimating costs, the work is 
classified in more or less detail. The estimator generally uses the 
total fabricating cost of each class of material without making an 
analysis of the elements which have been mentioned. The extreme 
and average costs are approximately as tabulated: 


1 

1 

[ Fabhication Costs 

I (per 100 jioiiiid.s) 

1 Min. 

Ma.x. 

Avk. 

Pcains 

, SO.10 

SO. 50 

SO. 25 

Columns 

' .40 

1-29 

.00 

Gii’dcrs 

.30 1 

.75 

.50 


In each class the low’ price applies to large tonnage of simple 
workmanship with much duplication; and the high price to small 
tonnage, complicated workmanship, and little duplication. 

Paint and Painting. The cost of paint and painting at the 
shop may be considered as a part of the fabrication, but usually 
is treated as a separate item. 

The paints used on steel are grapliites, carbons, iron oxides, 
red lead, and various combinations of them. 

The spreading capacity may be as high as 1200 square feet 
per gallon for the light carbon and graphite paints and as low as 
100 square feet for heavy red-lead paint. For second-coat and 
third-coat work, most paints will cover about 20 per cent more 
surface than for the first coat. But if the second and third coats 
are applied after erection the w^aste will probably offset the added 


covering power, me ucuuu ..... i 

on the smoothness of surfaec, the teuiperut.nr, nn.i ih.- .■mmunt ..1 

labor expended in applying it. For estimating pnrpu . tl.e : pn-:nl- 

ing capacity per gallon of heavy red lead may he taken a . .an) .pmn 

feet, medium-wight red lead, (iOO wpiare reel, inm nxnle m)ii .|'>••'re 
feet, graphite and carbon 800 scpiaro li‘cl. 

The surface to be painted per t()ii (if st<’cl (h'laaid . (hr 

ness of metal hletal 1-incli thick has ]l)0 s<iii:tn> iVd nf . ni iarr 
per ton; Hnchthictv has 400 square fc(‘t. AInt.ot I-lK-am nin::in:; 
from 10-inch to 20-inch as required for ordinary Iloor I’rannnr Ji:t\ r 
about 200 square feet of surface per ton. I’lati' girdrr. tnr huildin- 
framework wUl vary from 100 to 300 s(inar{d(H'(. jx-r ton. and (< ilninn • 
from 50 to 200 square feet. IToin a s(‘t of drawing.s an art-urate r il 
matecanbe made if desired. Generally, it snlUcivitn u r an apptn-.i- 
mate figure. For the ordinary framework bn* <»nir(* bnildinr • - 
square feet of paint surface per ton wt'iglii. i)f steel i*. a lair \alue. 

The prices of paints range from SI to S2 per gallon. ,\« fuiil 
prices must be secured from deah'rs for t!i(^ ])a rt iettla r j »ain i ■ { ie« i Hi > 1. 

lUusiratke Emiiiples. 1. Assume a earlum paint, at > \ ]h v 
gallon, covering capacity SOO square feel, snr)‘ae(‘ of :.(e«-l :'it() tpiare 
feet per ton. Then the quantity of ])aitit reqniriMl i^ei* ion oi' it t l 
is I gallon, and its cost is 25 cents. 

2. Assume a red-lead paint at SI.So per galhm. <-om linr 
capacity 500 square feet, surfa<-e of stcid 2l)() s(inare IVei pt r iim. 
Then the quantity of paint reipiired \)vr Ion of steel i. ; idlcai, 

and its value 74 cents. 

The cost of painting iiieludes tlie dina-t-labor n. t. : uperin- 
tendence, and such supplies as Itrnshes and i»ai!s. The e liinate 
should be based on the actual cost records at the ])l:iee when* the 
work is to be done. For the carbon and grapliitt' paint, vliieh are 
easily applied, this cost may be taki'ii at 2o cents jier ton. l'<i!‘ 
red-lead paint which is harder to apply ns(* o() eeuts per nm, in 
the absence of more accurate data.. 

Transportation from Fabricating Shop to lUiikling Site, 'rie- 
freight rates on fabricated structural stcrl an‘ tlu« .sin'e^ n ■: lor ilu 
plain material, so that the same diseussi(m Vi 'ganling 1 i-.-in p»>n;i ji..!i 

from mill 


..1 p .. 


there are bulky items, such as trusses or chimneys, it may be impos¬ 
sible to load up to tlie minimum weight, in which case there will 
be excess freight to pay. 

In most cases the material must be hauled by wagon from the 
railroad cars to the site. In the charge for this hauling is included 
the cost of unloading from cars to wagon and from the wagons at 
the site. Also there may be included the cost of sorting and of 
storing,, if the material does not arrive on the cars in the order in 
which it is needed at the building. With good derricks at railroad 
and site, and a short haul, the cost of handling may be as low as 
50 cents per ton. From this it may range upward to $2 per ton. 

The best means of estimating the cost of hauling is by securing 
sub-bids from teaming contractors. 

Erection. The erection cost is chiefly labor cost. However, 
in addition to the labor cost there must be estimated wear and tear 
on equipment, fuel, power, and insurance. The labor cost may be 
divided into hoisting and assembling, scaffolding and false work, 
and riveting. For the class of buildings under consideration false 
work is seldom required. If required in considerable quantity 
it is estimated separately. The conditions which make cheap 
erection are heavy members, large tonnage, small number of field 
rivets per ton of steel. The oj)posite conditions of course cause 
high cost. 

The value of erection varies from SG to $12 per ton. For the 
ordinary office building it is about $8. In the absence of accurate 
data as the basis for estimating a given job it should be submitted 
to a sub-contractor for a bid. 

The foregoing discussion and prices do not include field paint 
and painting. If this is required, it is estimated in the same manner 
as the shop painting. In general the paint for the field coat may 
be figured at the same cost per ton as the shop paint, although the 
quantity required is somewhat less if there is little waste. The 
labor cost of field painting is from 25 per cent to 100 per cent more 
than for shop painting. 

Selling Costs. Under this heading are covered all expenses 
incidental to the estimating and selling of the structural steel. It 


ESTIMATE FOR General Contractwa 

Name and Location United Drug Building, (^hieiigo, 111. 

Description Steel-Frame Building, 40 ft. x 101) fl. 

15 stories, 2 basements 

Drawing No. SI to SS inclusive, dated 11- 28 • H 
Plans Smith and Smith, Archts. 

Specifications Smith & Smith, Archts. 

Material Standard A.S. T. T. 

Workmanship Ordinary, part of columns reamed 
Erection by Ourselves 
Haul 2 miles 

Condition of Site Restricted, co-niierate villi oilier lradi>H 
Facilities for Storage None. Haid as needed 
Bid 50!?,000 erected, Chicago 


Dm I r. 

Inoulry No, • > 

Nn, ! nf 

Anchor Boils furnishmi by \ -e* 

Field Commctloim Rivnlml l.-jf.r? ' l 

Shop Pr.in'.irig One ei'if pd !»'.1, ‘ i i t , »!!■ ', 

Field Painting Kam •. mm >■ '■ 

Duo-’Eroctod 4 iniinlln 

Penally or Bonus; N.-rie 

Inspocllon Mill and I*,. - ■ .. 

Transportation ni|» >1.. > 


MwlPthl ,'fr 


COST IN CENTS PER LB. 
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Fr’t to Chicago 
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1.57 
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SUB-CONTRACTS 


Cast Iron Ease Plates {10,000(oi 1 .SO 


•SI 


MAIN CONTRACT 


1 Beams a 

2 Beams |> 

."U) 3 Beams d 

4 Beams r 

5 FItlln s 

6 Columns 

7 Spandrel i Irdcs 

8 Chimney 


QUANTITY HAir AMtitlNi 
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Drawln-'s 
Paint, she i 

Pnintin , 8'..op t 

Paint, field 

Extra for mnlorlp.l I 

Lar ”0 f earns and . n |ps 1 
Beth. Cir(f.,r8 
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Cast-iron Casos 
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consideration but must carry its proportion of the cost of the 
unsuccessful efforts. 

It is not usual to keep detailed account of the selling cost. 
It is estimated as an overhead charge and expressed in terms of a 
percentage, or of a rate per ton, the amount used being deduced 
from previous experience. It may vary from 2 per cent to 15 per 
cent of all other cost items, i.e., from $1 to $10 per ton. In times 
of reasonable business 5 per cent, or $2.50 per ton, represents an 
average. It is clear that a large volume of business reduces the 
cost, as the organization and its expense must be practically the 
same, irrespective of the tonnage handled. 

Profit. The profit on structural steel is probably the most 
variable of all the elements entering into its value. In dull periods 
when the manufacturers are struggling to maintain their organiza¬ 
tions, the material may be sold at the estimated cost. In times 
of heavy demand profits rise accordingly. A reasonable proft is 
10 per cent of the cost. 

Summary. The total value of the material depends on so 
many variables that a unit price has little meaning unless tlic prin¬ 
cipal conditions are known. Eliminating freight, i.e., on a basis 
of Pittsburgh; the value of structural steel erected for buildings 
may vary from $40 to $00 per ton, a value of $50 representing 
average conditions. 

Illustration. Fig. 11 is a summary sheet on which all the 
classified items are assembled, and the cost computed. The weights 
are assumed and the proportions of the several classes of work do 
not purport to represent any particular structure, or average con¬ 
ditions. Likewise the prices used are arbitrary. Hence this sum¬ 
mary is used only to illustrate the method of figuring and not for 
giving information as to prices. 












This subject, called Statics, is a branch of Mechanics. It 
deals with principles relating especially to forces \vhich act upon 
bodies at rest, and with their useful applications. 

There are two quite different methods of carrying on the 
discussions and computations. In one, the quantities under con¬ 
sideration are represented by lines and the discussion is wholly by 
means of geometrical figures, and computations are carried out by 
means of figures drawn to scale; this is called the graphical 
method. In the other, the quantities under consideration are 
represented by symbols as in ordinary Algebra and Arithmetic, 
and the discussions and computations are carried on by the methods 
of those branches and Trigonometry; this is called the algebraic 
method. In this paper, both methods are employed, and generally, 
in a given case, the more suitable of the two. 

I. PRELIMINARY. 

I. Force, The student, no doubt, has a reasonably clear idea as 
to what is meant by force, yet it may be well to repeat here a few 
definitions relative to it. By force is meant simply a push or 
full. Every force has magnitude, and to express the magnitude 
of a given force we state how many times greater it is than some 
standard force. Convenient standards are those of weight and 
these are almost always used in this connection. Thus when we 
speak of a force of 100 pounds we mean a force equal to the 
weight of 100 pounds, 

We say that a force has direction, and we mean by this the 
direction in which the force would move the body upon which it 
acts if it acted alone. Thus, Fig. 1 represents a body being 
pulled to the right by means of a cord; the direction of the force 
exerted upon the body is horizontal and to the right. The direc¬ 
tion may be indicated by any line drawn in the figure parallel to 
the cord with an arrow on it pointing to the right. 

We say also that a force has a place of application, and we 
mean by that the part or place on the body to which the force is 



Liie piac© or appiicaiion oi me pressure ^pusu ur lorcej wnicu a 
locomotive wheel exerts on the rail is the part of the surface of 
the rail in contact with the wheel. For practicalljr all purposes 
this pz’essnre may be considered as applied at a point (the center 
of the surface of contact), and it is called the point of application 
of the force exerted by the wheel on the rail. 

A force which has a point of application is said to have a line 
of action, and by this term is meant the line through the point of 
application of the force parallel to its direction. Thus, in the 
Fig. 1 , the line of action of the force exerted on the body is 
the line representing the string. Kotice clearly the distinction 

between the direction and line of action 
of the force; the direction of the force in 
the illustration could be represented by 
any horizontal line in the figure with an 
arrowhead upon it pointing toward the 
right, but the line of action can he rep¬ 
resented only by the line representing the string, indefinite as to 
length, but definite in position. 

That part of the direction of a force which is indicated by 
means of the arrowhead on a line is called the sense of the force. 
Thus the sens© of the force of the.preceding illustration is toward 
the right and not toward the left. 

3. Specification and Graphic Representation of a Force. 
For the purposes of statics, a force is completely specified or 
described if its 

( 1 ) magnitude, (2) line of action, and (3) sense are known 
or given. 

These three elements of a force can be represented graphically, 
that is by a drawing. Thus, as already explained, the straight line 
(Fig. 1 ) represents the line of action of the force exerted upon the 
body; an arrowhead placed on the line pointing toward the right 
gives the sense of the force; and a definite length marked off on the 
line represents to some scale the magnitude of the force. For ex¬ 
ample, if the magnitude is 60 pounds, then to a scale of 100 pounds 
to the inch, one-half of an inch represents the magnitude of the force. 



Fig. 1. 



It is often convenient, especially wlien many forces are con¬ 
cerned in a single problem, to use two lines instead of one to 
represent a force—one to represent tbe magnitude and one the 
line of action, the arrowhead being placed on either. Thus Fig. 2 
also represents the force of the preceding example, AB'(one-half 
incli long) representing the magnitude of the force and ah its line 
of action. The line AB might have been drawn anywhere in the 
figure, but its length is definite, being fixed by the scale. 

The part of a drawing in which the body upon which forces 



Fig. 2. 


act is represented, and in 
which the lines of action of the 
forces are drawn, is called the 
space diagram (Fig. 2a), 
If the body were drawn to 
scale, the scale would be a cer¬ 
tain number of inches or feet 


to the inch. The part of a drawing in which the foi'ce magnitudes 
are laid off (Fig. 2b) is called by various names; let us call it the 
force diagram. The scale of a force diagram is always a certain 
number of pounds or tons to the inch. 

3. Notation. When forces are represented in two separate 
diagrams, it is convenient to use a special notation, namely: a 
capital letter at each end of the line representing the magnitude 
of the force, and the same small letters on opposite sides of the 
line representing the action line of the force (see Fig. 2). When 
we wish to refer to a force, we shall state the capital letters used 
in the notation of that force; thus force AB” means the force 
whose magnitude, action line, and sense are represented by the 
lines AB and ab. 


In the algebraic work we shall usually denote a force by the 
letter F. 


4. Scales. In this subject, scales will always be expressed 
in feet or pounds to an inch, or thus, 1 inch = 10 feet, 1 inch = 
100 pounds, etc. The number of feet or pounds represented by 
one inch on the drawing is called the scale nm/ibe-7\ 

'Tn 'fi.n.fl. til a l.pn.fft.Ti, n-F flia li.n.a tn (L pp.rtnA'n, distdfhPP 



her; the product is the magnitude of the distance or force^ as the 
case may he. 

The scale to be used in making drawings depends, of course, 
upon how largo the drawing is to be, and upon the size of the 
quantities which must be represented. In anj case, it is con¬ 
venient to select the scale number so that the quotients obtained 
by dividing the quantities to be represented may be easily laid off 
by means of the divided scale which is at hand. 

Examples. 1. If one has a scale divided into 32nds, what 
is the convenient scale for representing 40 pounds, 32 pounds, 66 
pounds, and 70 pounds ? 

According to the scale, 1 inch = 32 pounds, the lengths 
representing the forces are respectively : 

32 — 32 “ ’ 32 32 

Since all of these distances can be easily laid off by means of the 
sixteenths scale,” 1 inch = 32 pounds is convenient. 

2. What are the forces represented by three lines, 1.20, 2.11, 
und 0.75 inches long, the scale being 1 inch = 200 pounds ? 

According to the rule given in the foregoing, we multiply 
each of the lengths by 200, thus : 

1.20 X 200 = 240 pounds. 

2.11 X 200 = 422 pounds. 

0.75 X 200 = 150 pounds. 

EXAMPLES FOR PRACTICE. 

1. To a scale of 1 inch = 500 pounds, how long are the 
lines to represent forces of 1,250, 675, and 900 pounds ? 

Ans. 2.5,1,35, and 1.8 inches 

2. To a scale of 1 inch = 80 pounds, ho\v large are the 
forces represented by IJ and 1.6 inches ? 

Ans. 100 and 128 pounds. 

5, Concurrent and Non«=concurrent Forces. If the lines of 
action of several forces intersect in a point they are called concur¬ 
rent forces, or a concurrent system, and the point of intersection 



is called the point of oonGurrence of the forces. If the lines of 
action of several forces do not intersect in the sanae point, they are 
called non-concurrent, or a non-concurrent system. 

We shall deal only with forces whose lines of action lie in the 
same plane. It is true that one meets with problems in which 
there are forces whose lines of action do not lie in a plane, but 
such problems can usually be solved by means of the principles 
herein explained. 

6. Equilibrium and Equilibrant. When a number of forces 
act upon a body which is at rest, each tends to move it ; but the 
effects of all the forces acting upon that body may counteract or 
neutralize one another, and the forces are said to be lalancGcl or m 
equilihriuni. Any one of the forces of a system in equilibrium 
balances all the others. A single force which balances a number 
of forces is called the eqidlibrant of those forces. 

7. Resultant and Composition. Any force which would pro¬ 
duce the same effect (so far as balancing other forces is concerned) as 
that of any system, is called the resultant of that system. Evidently 
the resultant and the equilibrant of a system of forces must be 
equal in magnitude, opposite in sense, and act along the same line. 

The process of determining the resultant of a system of forces 
is called composition. 

8. Components and Resolution. Any number of forces 
whose combined effect is the same as that of a single force are 
called components of that force. The process of determining the 
components of a force is called resolution. The most important 
case of this is the resolution of a force into two components. 

II. CONCURRENT FORCES ; COMPOSITION AND RESOLUTION. 

9. Graphical Composition of Two Concurrent Forces. If 

two forces are represented in magnitude and> direction hy AB 
and BG {Fig. 5), the magnitude and direction of their resultant 
is represented by AC. This is known as the triangle law.’’ 

The line of action of the resultant is parallel to AG and 
passes through the point of GonGurrenee of the two given foroes\ 
thus the line of action of the resultant is ac. 
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turn support bj means of two cords a small ring A from which a 
heavy body (not shown) is suspended. The ring A is in equilibrium 
under the action of three forces, a downward force equal to the 



Fig. 3, 


weight of the suspended body, and two forces exerted by the upper 
cords whose values or magnitudes can be read from the spring 
balances. The first force is the equilibrant of the other two. 
Knowing the weight of the suspended body and the readings of 
the balances, lay off AB equal to the pull of the right-hand upper 
string according to some convenient scale, and BC parallel to the 



c 



left-hand upper string and equal to the force exerted by it. It 
will then be found that the line joining A and 0 is vertical, and 
equals (by scale) the weight of the suspended body. Hence AC, 
with arrowhead pointing down, represents the equilibrant of the 
twm upward pulls on the ring; and with arrowhead pointing up, it 
renresents the resultant of those two forces. 


Notice especially how the arrowheads are related in the tri¬ 
angle (Fig. 3), and be certain that you understand this law before 
proceeding far, as it is the basis of most of this subject. 

JExam2)le8. Fig. 5 represents a board 3 feet square to which 


forces are applied as shown. It 
is required to compound or find 
the resultant of the 100- and 80- 
pound forces. 

First we make a drawing of 
the board and mark upon it the 
lines of action of the two forces 
whose resultant is to be found, as 
in Fig. 6. Then by some conven¬ 
ient scale, as 100 pounds to the 
inch, lay off from any convenient 
point A, a line AB in the direc¬ 
tion of the 100-pound force, and 
senting 100 pounds by the scale. 



60 lbs. 

Fig. 5. 

make AB one inch long, repre- 
T!ien from B lay off a line BO 


in the direction of the second force and make BC, 0.8 of an inch 



(^) ^1r) 

Fig. 6. 


long, representing 80 pounds by the scale. Then the line AC, with 
the arrow pointing from A to C\ represents the magnitude and 
direction of the resultant. Since AC equals 1.06 inch, the result¬ 
ant enuals 




concurrence) of the given forces. To comi.U.lo .ho no.nt.on, 
mark these lines of action ah and ho as in tlio Jigni". 


EXAMPLES FOR PRACTICE.^ 

1. Determine tlie resultant oE tlm 100- uiui 1 ‘.Ml j,f)un.l 

forces represented in Fig. 5. 

( The magiiitudo in ISS pouiui .; 

Ans.) acts upward tlirougli A, and a jMunt l.L ? 

[ feet to tlio right oE 1>. 

2. Determine the resultant of the 120. uinl tlii< h‘i(l pound 
forces represented in Fig. 5. 

f The inagaitudn is 200 pounds; tlio fc»ri’o 
Ans. ] acts upward i]u*o\igh A and a point ‘J 
(inches below (1. 

10. Algebraic Composition of Two Conctirrenl Forces. If 
the angle between the lines of action of lln^ two fnreo;; is nut 'to 

d(srr(H‘s, (In' alorhrair nirtlmd i-. 
^ not siinph', ainl tho praphi'Sil i. 
usually prt'ri'raldr. I f (ho anoh* 
is itOdt'niMH'S, tho alnolu aio nn-th 
B od is usually dll'jdmrtrr, and ihi 
isthoonlycasi' horoia rNplaiin-il. 

lA'tFiand i'hliiN two furors 
acting through noun' point of a 
body as represented in Fig. 7a. AB and BO rojimsmt. Ihr nrauni 
tildes and direction of F^ and Fo respectividy; llioiu amonliiig to 
the triangle law (Art. 9), AO represents tlio magnitude and dim.* 
tion of the resultant of F^ and F.>, and tln^ linn luarloMl K i parallrl 
to AC) is the line oE action of that ri'sullant. Siur«‘ ABO i ; a 
right triangle, 
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Fig. 7. 
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and, 


tan CAB ^ 


BC 

AB’ 


represent R, and F2 respectively, and angle CAB = x, 


R^ = Fi^ + F/; or R = 
and, tan a? = F2 -f- F^. 

By the help of these two equations we compute the magni¬ 
tude of the resultant and inclination of its line of action to the 
force F|. 

Kxatiii)lAi. It is required to determine the resultant of the 
120- and the 160-pound forces represented in Fig. 5. 

Let us call the 160-pound force F^; then, 

R = l/lUO- + 121? = ]/25,600 + i4;;40U‘ 

= 1/40,000 = 200 pounds; 

and, tan x — r=; |* lienee ://= 86'^ 62'. 

The resultant therefore is 200 pounds in magnitude, acts through 
A (Fig. 5) upward and to tlie right, making an angle of 36° 52' 
with the horizontal. 


EXAMPLES FOR PRACTICE. 

1. Determine the resultant of the 50- and 70-poiind forces 
represented in Fig. 5. 

j R = 86 pounds; 

I angle between R and 70-pound force = 35° 32'. 

2. Determine the resultant of the 60- and 70-pound forces 
represented in Fig 5. 

f R = 92.2 pounds ; 

I angle between R and 70-pound force = 40° 36'. 

II. Force Polygon. If lines representing the magnitudes 
and directions of any number of forces be drawn continuous and 
so that the arrowheads on the lines point the same way around on 
the series of lines, the figure so formed is called the force j^olygon 
for the forces. Thus ABCD (Fig. 8) is a force polygon for the 
80-, 90-, and 100-pound forces of Fig. 5, for AB, BC, and CD rep¬ 
resent the magnitudes and directions of those forces respectively, 



lorce polygons tor tne same tnree lorces, ou, yu, ana luu pounas. 
Notice that Ag Eg Og Dg is not a force polygon for the three forces 
although the lines represent the three forces in magnitude and 
direction. The reason why it is not a force polygon is that the 
arrowheads do not all point the same way around. 



A force polygon is not necessarily a closed figure. If a force 
polygon closes for a system of concurrent forces, then evidently 
the resultant equals zero. 

EXAMPLE FOR PRACTICE. 

Draw to the same scale as many different force polygons as 
yon can for the 100-, 120- and 160-pound forces of Fig. 5. Bear 
in mind that the arrowheads on a force polygon point the same 
way around. 

12, Composition of More Than Two Concurrent Forces. The 

graphical is much the simpler method; therefore the algebraic one 
will not be explained. The following is a rule for performing the 
composition graphically; 

(1) . Draw a force polygon for the given forces. 

(2) . Join the two ends of the polygon and place an arrow¬ 
head on the joining line pointing from the beginning to the end 
of the polygon. That line then represents the magnitude and 
direction of the resultant. 

(3) . Draw a line through the point of concurrence of the 
given forces parallel to the line drawn as directed in (2). This line 
represents the action line of the resultant. 

JExam^le. It is required to determine the resultant of the 
four forces acting through the point E (Fig. 5). 



First, make a drawing of the board and indicate the lines of 
action of the forces as shown in Fig. 9, but without lettering. 
Then to construct a force polygon, draw from any convenient point 
A, a line in the direction of one of the forces (the 70'pound force), 
and make AB equal to 70 pounds according to the scale (70 -f- 
100 = 0.7 inch). Then from B draw a line in the direction of 
the next force (80-pound), and make BO equal to 0.8 inch, rep¬ 
resenting 80 pounds. Next draw a line from 0 in the direction 
of the third force (90-pound), and make CD equal to 0.9 inch, 
representing 90 pounds. Finally draw a line from D in the direc¬ 
tion of the last force, and make DE equal to 0.6 inch, representing 
60 pounds. The force polygon is ABODE, beginning at A and 
ending at E. 

The second step is to connect A and E and place an arrow¬ 
head on the line pointing from A to E, This represents the 






magnitude and direction of the resultant. Since AE = 1.16 
inches, the resultant is a force of 

1.16 X 100 = 116 pounds. 

The third step is to draw a line ae through the point of con¬ 
currence and parallel to AE. This is the line of action of the 
resultant. (To complete the notation the lines of action of the 70-, 
80-, 90- and 60-pound forces should he marked cd^ and de 



resultant of the 70- and SO-pound forces. Accordincr to the hiw^ 
AD. ^vith arrowhead pointing from A to D, represents the magni¬ 
tude and direction of the resultant of AC and the 90-poimd force, 
hence also of the 70-, 80-, and 90-ponnd forces. According to the 
law, AE with arrowhead pointing from A to E, represents the 
magnitude and direction of the resultant of AD and the 60-pound 
force. Thus we see that the foregoing rule and the triangle law 
lead to the same result, but the application of the rule is shorter as 
in it we do not need the lines AO and AD. 

EXAMPLES FOR PRACTICE. 

1. Determine the resultant of the four forces acting through 
the point A (Fig. 5), 

( 380 pounds acting upward through A and a 
Ans. I Q ,^5 fggj. 0. 



2. Determine the resultant of the three forces acting at the 
point F (Fig, 5). 

( 155 pounds acting upward through F and a 
\ point 0.57 feet to left of C. 

13. Graphical Resolution of Force into Two Concurrent 
Components. This is performed by applying the triangle law 
inversely. Thus, if it is required to resolve the 100-pound force 
of Fig. 5 into two components, we draw first Fig. 10 (a) to show 
the line of action of the force, and then AE, Fig. 10 (b), to represent 
the magnitude and direction. Then draw from A and B any two 
lines which intersect, mark their intersection C, and place arrow¬ 
heads on AC and CB, pointing from A to 0 and from C to B. Also 

linpo in tTiP cnonA rliarrveiTn •narallal fn A C] 



resultant thus found agrees in magnitude, direction, and sense 
with the given force (originally resolved), the solution is correct. 

Notice that the solution above given is not definite, for the 
lines drawn from A and B were drawn at random. A force may 
therefore be resolved into two components in many ways. If, 
however, the components have to satisfy conditions, there may be 
but one solution. In the most important case of resolution, the 
lines of action of the components are given; this case is definite, 
there being but one solution, as is shown in the following examplou 

JExamjyle, It is required to resolve the lOO-pound force 
(Fig. 6) into two components acting in the lines AE and AB. 

Using the space diagram of Fig. 10, draw a line AB in Fig. 
10 (c) to represent the magnitude and direction of the 100-pound 
force, and then a line from A parallel to the line of action of 
either of the components, and a line from B parallel to the other, 
thus locating D (or D'). Then AD and DB (or AD' and D^B) repre¬ 
sent the magnitudes and directions of the required components. 

EXAMPLES FOR PRACTICE. 

1. Resolve the 160-pound force of Fig. 5 into components 
which act in AF and AE. 

f The first component equals 238^ pounds, and its sense 

Ans. is from A to F; the second component equals 119-| 
( pounds, and its sense is from E to A. 

2. Resolve the 60-pound force of Fig. 5 |^into two compo¬ 
nents, acting in FA and FB, 

( The first component equals 37.3 pounds, and its sense 

Ans. -j is from A to F; the second component equals 47.0 
( pounds, and its sense is from B to F. 

14. Algebraic Resolution of a Force Into Two Components. 
If the angle between the lines of action of the two components is 
not 90 degrees, the algebraic method is not simple and the 
graphical method is usually preferable. When the angle is 90 
degrees, the algebraic method is usually the shorter, and this is the 
only case herein explained. 

Let F (Fig. 11) be the force to be resolved into two compo- 
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nents acting in the lines OX and OY. If AB is drawn to repre¬ 
sent the magnitude and direction of F, and lines be drawn from 
A and E parallel to OX and OY, thus locating 0, then AC and 
BO with, arrowheads as shown represent the magnitudes and 
directions of the required components, 

Now if F' and F"' represent the components acting in OX 
and O Y, and and y denote the angles between F and F', and F 
and F" respectively, then AO and BO represent F' and F", and the 
angles BAG and ABO equal x and y respectively. From the 
right triangle ABC it follows that 

F' = F cos .T, and F'' = F cos y. 

If a force is resolved into two components whose lines of 

action are at right angles to 
each other, each is called a 
rectangular component of 
that force. Thus F' and F" 
are rectangular components 
of F. 

The foregoing equations 
show that the rectangular 
eomponerht of a force along any line equals the product of the 
force and the cosine of the angle between the force and the line. 
They show also that the rectangular component of a force along 
its own line of action equals the force^ and its rectangular com¬ 
ponent at right angles to the line of action equals zero. 

Examples. 1. A force of 120 pounds makes an angle of 
22 degrees with the horizontal. What is the value of its compo¬ 
nent along the horizontal?* 

Since cos 22° = 0.927, the value of the component equals 
120 X 0,927 = 111.24 pounds, 

2. What is the value of the component of the 90-pound 
force of Fig. 5 along the vertical ? 










Sin(‘,n tan KAi\ 


TAX 


angle EAG ~ 26' 34'. 


Ileneo iho valne of llu^ deBired component eqiials 

{){) X COB 20' IW r - <)0 X 0.8644 - 80.50 pounds. 


EXAMPLES FOR PRACTICE. 


1. Oompute tlie horizontal and vertical components of a 
force of 80 ])oun(lH wIioho angle with the liorizontal is 60 degrees 

j 40 pounds. 

I 69.28 pounds. 

2. Compute the liorizontal and vertical components of the 
100-j)oun(l force in Fig. 5. Wliat are their senses? 

( 89.44 pounds to the right. 
1 44.72 pounds upwards. 

♦h Coinputi^ the component of the 70-pound force in Fig. 6 
along tin's lim^ EA. What is the sense of the component? 

Ans. 31. 29 pounds ; E to A. 


ni. CONCURRENT FORCES IN EQUILIBRIUM. 


15. Condition of Equilibrium Defined. By condition of 
e(]uilil)rivuu of a Hyslimi of forces is meant a I’elation which they 
must fullill in ordiu* that they may be in eipiilibrium or a relation 
which tl,u‘y fullill when they are in equilibrium. 

Ill ordi'r that any system may be in equilibrium, or be 
balanciHl, their eipiilibrant, and hence their resultant, must be 
zero, and this is a condition of eipiilibriuiii. If a system is known 
to 1)0 in tMjuilibrium, then, since the forces balance among them- 
solvtiH, their eipiilibrant and hence their resultant also equals zero. 
This (the iiei'i^sHity of a zero resultant) is known as the general 
condition of eipiilibrium for it pertains to all kinds of force sys- 
hmiR. For Bjiecial kinds of systems there are special conditions, 
some of which are explained in the following. 

16. Graphical Condition of Equilibrium, The graphical 

('oiiditlon of Vinti!Jot' (t- oj' concurrent forces is 

that the polyffon for the forces Qiiust close. For if the polygon 
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A 


concurrent forces which are known to be in ©(juilibrium. The 
most common and practically important of these is the following: 

The forces of a concurrent system in equilibrium are all 
known except two, but the lines of action of these two are known; 
it is required to determine their magnitudes and directions. This 
problem arises again and again in the analysis of trusses ’’ (Arts. 
23 to 26) but will be illustrated first in simpler cases, 

Emm])le. 1. Fig. 12 represents a body resting on an in- 
dined plane being prevented from slipping down by a rope 
fastened to it as shown. It is required to determine the pull or 
tension on the rope and the pressure of the plane if the body 

weighs 120 pounds and the 
surface of the plane is per¬ 
fectly smooth.* 

There are three forces act- 
ing upon the body, namely, 
its weight directly down¬ 
wards, the pull of the rope 
and the reaction or pressure 
of the plane which, as ex 
plained in the footnote, is perpendicular to the plane. We now 
draw the polygon for these forces making it close; thus draw AB 
(1.2 inches long) to represent the magnitude and direction of the 
weight, 120 pounds, then from A a line parallel to either one of 
the other forces, from B a line parallel to the third, and mark the 
intersection of these two lines C; then ABC A is the polygon. Since 
the arrowhead on AB must point down and since the arrowheads 
in any force polygon must point the same way around, those on 
BC and CA must point as shown. 

Hence BO (0.6 inch, or 60 pounds) represents the magnitude 
and direction of the pull of the rope and OA (1.04 inches, or 104 


B 


\ Scawlet 
in* loo lbs. 

> 


* By “ a perfectly smooth ” surface is meant one which offers no resist¬ 
ance to the sliding of a body upon it. Strictly, there are no such surfaces, as 



pounds) represents the magnitude and direction of the pressure of 
the plane on the body. 

2. A body weighing 200 pounds is suspended from a small 
ring which is supported by means of two ropes as shown in Fig. 
18. It is required to determine the pulls on the two ropes. 

There are three forces acting on the ring, namely the down- 



A 



V. 

/ 

/ 


/ 


Sca-le: 

lin.=2oolbs. 




ward force equal to the weight of the body and the pulls of . the 
two ropes. Since the ring is at rest, the three forces balance or 
are in equilibrium, and hence their force polygon must close. Ve 
proceed to draw the polygon and in making it 
close, we shall determine the values of the un¬ 
known pulls. Thus, first draw AB (1 inch long) 
to represent the magnitude and direction of the 
known force, 200 pounds; the arrowhead on it 
must point down. Then from A a line parallel 
to one of the ropes and from B a line parallel to 
the other and mark their intersection C. ABCA 



Fig. 14. 


is the polygon for the three forces, and since in any force polygon 
the arrows point the same way around, we place arrowheads on 
BC and CA as shown. Then BC and CA represent the magnitudes 
and directions of the pulls exerted on the ring by the right- and 
left-hand ropes respectively. 


BC — 0.895 inches and represents 179 pounds. 
CA = 0.725 inches and represents 145 pounds. 



place them and what they mean so that they may be used when 
necessary. To complete the notation, the rope at the right should 
be marked he and the other ea. 

EXAflPLES FOR PRACTICE. 

1. Fig. 14 represents a body weighing 800 pounds sus¬ 
pended from a ring which is supported by two ropes as shown. 
Compute the pulls on the ropes. 

( Pull in the horizontal rope 400 pounds. 

’ ( Pull in the inclined rope = 894 pounds. 

2. Suppose that in Fig, 12 the rope supporting the body on 
the plane is so fastened that it is horizontal. Determine the pull 
on the rope and the pressure on the plane if the inclination of the 
plane to the horizontal is 30 degrees and the body weighs 120 

Pull = 68.7 pounds. 
Pressure = 138 pounds. 

3. A sphere weighing 400 pounds rests in a V-shaped 
trouerb, the sides of which are inclined at 60 degrees with the 
horizontal. Compute the pressures on the sphere. 

Ans. 400 pounds. 

17. Algebraic Conditions of Equilibrium. Imagine each 
one of the forces of a concurrent system in equilibrium replaced by 
its components along two lines at right angles to each other, 
horizontal and vertical for example, through the point of concur¬ 
rence. Evidently the system of components would also be in 
equilibrium. Now since the components act along one of two 
lines (horizontal or vertical), all the components along each line 
must balance among themselves for if either set of components 
were not balanced, the body would be moved along that line. 
Hence we state that the conditions of equilibrium of a system of 
concurrent forces are that the resultants of the two sets of com¬ 
ponents of the forces along any two lines at right angles to each 
other must equal zero. 

If the components acting in the same direction along either of 
the two lines be given the plus sign and those acting in the other 




the algebraic sums of the comj^onents of the forces along each oj 
two lines at right angles to each other must equal zero. 

Examples, 1. It is required to determine tire pull on tlie 
rope and the pressure on the plane in Example 1, Art. 16 (Eig, 12), 
it being given that the inclination of the plane to the horizontal is 
30 degrees. 

Let us denote the pull of the rope by and the pressure of 
(he by F 2 - The angles which these forces make with the 

liorizontal arc 30"^ and 60°, respectively; hence 

the liorizontal component of = Fj^ X cos 30° = 0.8660 F^, 

and Fo -- F. X cos 60° = 0.5000 Fg; 

also ‘‘ “ ‘‘ the weight = 0. 

The angles which F^ and F 2 make with the vertical are 60° and 
30° respectively, hence 

the vertical component of F^^ = F^l X cos 00° — 0.5000 F^, 
and the vertical component of F 2 = F 2 X cos 30° = 0.8660 F 2 ; 
also the vertical component of the weight — 120. 

Since the three forces are in equilibrium, the horizontal and the 
vertical components are balanced, and hence 

0.866 Fi =: 0.5 Fg 

and 0.5 Fi + 0.866 Fo = 120. 


From these two equations F^ and Fo may be determined; thus 
from the first, 


0 . 8()6 ^ 


Substituting this value of Fo in the second equation we have 


or 


hence, 

and 


0.5 Fj + 0.866 X 1.732 F^ = 120, 

2 Fi = 120; 

120 

F;^ = = 60 pounds, 

Fo = 1.732 X 60 103.92 pounds. 


2. It is required to determine the pulls in the ropes of 
Fig. 13 by the algebraic method, it being given that the angles 

fluA L-k-ff- mwi rirrlif f-njiVA with th<A fP.il inrr avp 


tlie horizontal component of X cos 70" == 0.342 Fi, 

the horizontal component of Fg ~ F 2 X cos 30" := 0.866 Fg, 
the horizontal component of the weight = 0, 
the vertical component of F^ = F^^ X cos 20" := 0.9397 F^.^ 
the vertical component of F 2 = Fg X cos 60" = 0.500 Fg, 
and the vertical component of the weight = 100. 

Now since these three forces are in equilibrium, the horizontal 
and the vertical components balance; hence 
0.342 = 0.866 F, 

and 0.9397 F^ + 0.5 F, = 100. 



These equations may be solved for the unknown forces; thus from 
the first, 


Fi 


0.866 

0 . 342 '^^ 


= 2.532 F,. 


Substituting this value of F^ in the second equation, we get 

' , 0.9397 X 2.633 F^ + 0.5 F^ == 100, 

2.88 F2 = 100; 

100 


or 


hence 

and 


Fg = = 34.72 pounds, 

: 2.632 X 34.72 = 87.91 pounds. 


EXAnPLBS FOR PRACTICE. 

1. Solve Ex. 1, Art. 16 algebraically. (First determine 
the angle which the inclined rope makes with the horizontal; you 
should find it to be 63" 26'.) 



2, Solve Ex. 2, Art. 16 algebraically. 

3. Solve Ex. 3j Art. 16 algebraically. 

IV. ANALYSIS OF TRUSSES; “HETHOD OF JOINTS.” 

18. Trusses. A truss is a frame work used principally to 
support loads as in roofs and bridges. Fig. 16, 25, 26 and 27 
represent several forms of trusses. The separate bars or rods, 12, 
23, etc. (Fig. 16) are called oneinhers of the truss and all the parts 
immediately concerned with the connection of a number of mem¬ 
bers at one place constitute ^joint, A “pin joint” is shown in 
Fig. 15 {a) and a “ riveted joint” in 15 (i). 

19. Truss Loads. The loads which trusses sustain may be 
classified into fixed, or dead, and moving or live loads. A fixed, 
or dead load, is one whose place of application is fixed with refer¬ 
ence to the truss, while a moving or live load is one whose place 
of application moves about on the truss. 

Hoof truss loads are usually fixed, and consist of the weight 
of the truss, roof covering, the snow, and the wind pressure, if any. 
Bridge truss loads are fixed and moving, the first consisting of the 
weights of the truss, the floor or track, the snow, and the wind press¬ 
ure, and the second of the weight of the passing trains or wagons. 

In this paper we shall deal only with trusses sustaining fixed 
loads, trusses sustaining moving loads being discussed later. 

Weight of Roof Trusses. Before we can design a truss, it is 
necessary to make an estimate of its own weight; the actual weight 
can be determined only after the truss is designed. There are a 
number of formulas for computing the probable weight of a truss, 
all derived from the actual weights of existing trusses. If "W 
denotes the weight of the truss, I the span or distance between 
supports in feet and a the distance between adjacent trusses in feet, 
then for steel trusses 

W=aZ(^ + l); 

and the weight of a wooden truss is somewhat less. 

Roof Covering. The beams extending between adjacent 



port roof hoards or sheathing and the other covering. Some¬ 
times the purlins are spaced closely, no rafters being used. 

The following are weights of roof materials ul pounds jper 
square foot of roof surface: 

Sheathing: Boards, 3 to 5. 

Shingling: Tin, 1; wood shingles, 2 to 3; iron, 1 to 3; slate, 

10; tiles, 12 to 25. 

Rafters: 1.5 to 3. 

Purlins: Wood, 1 to 3; iron, 2 to 4. 

Snow Loads. The weight of the snow load that may have 
to be borne depends, of course, on location. It is usually taken 
from 10 to 30 pounds per square foot of area covered by the roof. 

Wind Pressure. Wind pressure per square foot depends on 
the velocity of the wind and the inclination of the surface on 


3ooo 



which it blows to the direction of the wind. A horizontal wind 
blowing at 90 miles per hour ^produces a pressure of about 40 
pounds per square foot on a surface perpendicular to the wind, 
while on surfaces inclined, the pressures are as follows: 

lO'^ to horizontal, 15 lb. per sq. ft. 3(3° to horizontal, 32 lb. per sq. ft. 

20° to horizontal, 24 lb. per sq. ft. 40° to horizontal, 36 lb. per sq. ft. 

50°-90° to horizontal, 40 lb. per sq. ft. 

The wind pressure on an inclined surface is practically perpen¬ 
dicular to the surface, 

20. Computation of "Apex Loads/' The weight of the 
roof covering including rafters and purlins comes upon the 
trusses at the points where they support the purlins: likewise the 


pressure due to wind and snow. Sometimes all the purlins are 
supported at joints; in such cases the loads mentioned act upon the 
truss at its joints. However, the roof, snow, and wind loads are 
always assumed to he applied to the truss at the tipper joints of 
the trusses. This assumption is equivalent to neglecting the bend¬ 
ing effect due to the pressure of those purlins which are not sup¬ 
ported at joints. This bending effect can be computed separately. 

The weight of the truss itself is assumed to come upon the 
truss at its ^^pper joints; this, of course, is not exactly correct. 
Most of the weight does come upon the upper joints for the upper 
members are much heavier than the lower and the assumption is 
in most cases sufficiently correct. 

Examples, 1. It is required to compute the apex loads for 
the truss represented in hhg. 16, it being of steel, the roof such 
that it weighs 15 pounds per square foot, and the distance between 
adjacent trusses 14 feet. 

The span being 42 feet, the formula for weight of truss 
(Art. 19) becomes 

14 X 42 (|| + 1) = 1,575.84 pounds. 

The length 14 scales about 24j^ feet, hence the area of roofing 
sustained by one truss equals 

48|- X 14 — 679 square feet, 
and the weight of the roofing equals 

679 X 15 = 10,185 pounds. 

The total load equals 

1,675.84 + 10,185 = 11,760.84 pounds. 

Now this load is to be proportioned among the five upper joints, 
but joints numbered (1) and (7) sustain only one-half as much 
load as the others. Hence for joints (1) and (7) the loads equal 

~ of 11,760 = 1,470, 

O 

and for (2), (4) and (5) they equal 



As the weight of the truss is only estimated, the apex loads would 
be taken as 1,500 and 3,000 pounds for convenience. 

2. It is required to compute the apex loads due to a snow 
load on the roof represented in Fig. 16, the distance between trusses 
being 14 feet. 

The horizontal area covered by the roof which is sustained by 
one truss equals 

42 X 14 = 588 square feet. 

If we assume the snow load equal to 10 pounds per horizontal 
square foot, than the total snow load borne by one truss equals 

588 X 10 = 5,880 pounds. 

This load divided between the upper joints makes 

-h X 5,880 = 735 pounds 
at joints (1) and (7); and 

X 5,880 1,470 pounds 

at the joints (2), (4), and (5). 

3. It is required to compute the apex loads due to wind 
pressure on the truss represented in Fig. 16, the distance between 
trusses being 14 ft. 

The inclination of the roof to the horizontal can be found by 
measuring the angle from a scale drawing with a protractor or by 
computing as follows : The triangle 346 is equilateral, and hence 
its angles equal 60 degrees and the altitude of the triangle equals 

14 X sin 60 = 12.12 feet. 


The tangent of the angle 413 equals 


12.12 _ 


0.577, 


and hence the angle equals 30 degrees. 

According to Art. 19, 32 pounds per square foot is the proper 
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is tliB wind pressure on one half of the area of the roof sustained 
by one truss, that is 

14 X 24^ X 32 = 10,864 pounds. 

One half of this pressure comes upon the truss at joint (2) and one 
fourth at joints (1) and (4), 

' EXAMPLES FOR PRACTICE. 

1. Compute the apex loads due to weight for the truss 
represented in Fig. 27 if the roofing weighs 12 pounds per square 
foot and the trusses (steel) are 12 feet apart. 

Ans. As shown in Fig, 27. 

2. Compute the apex loads due to a snow load of 20 pounds 
per square foot on the truss of Fig. 25, the distance between 
trusses being 15 feet. 

( For joints (4) and (7), 1,200 pounds. 

Ans. •) For joints (1) and (3), 3,600 pounds. 

( ^’or joint (2) , 4,800 pounds. 

3. Compute the apex loads due to wind for the truss of Fig. 

26, the distance between trusses being 15 feet. 

r Pressure equals practically 29 pounds per 
Ans. .) square foot. Load at joint (2) is 4,860 and 
( at joints (1) and (3) 2,430 pounds. 

21. Stress in a Member. If a,truss is loaded only at its 
joints, its members are under either tension or compression, but 
the weight of a member tends to bend it also, unless it is vertical. 
If purlins rest upon members between the joints, then they also 
bend these members. We have therefore tension members, com¬ 
pression members, and members subjected to bending stress com¬ 
bined with tension or compression. Calling simple tension or 
compression direct stress as in “ Strength of Materials,” then the 
■nrncess of determinino* the direct stress in the members is called 
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and inclined members in Fig. 15 are in tension, they exert pulls 
on the joint, and if the vertical is a compression member, it ex¬ 
erts a push on the joint as indicated. The forces acting at a 
joint are therefore concurrent and their lines of action are 
alvjays hnovm. 

23. General Method of Procedure. The forces acting at a 
joint constitute a system in equilibrium, and since the forces are 
concurrent and their lines of action are all known, we can determine 
the magnitude of two of the forces if the others are all known; for 
this is the important problem mentioned in Art. 16 which was 
illustrated there and in- A.rt. 17. 

Accordingly, after the loads and reactions on a truss, which is 
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(b) lm.= 6ooo llos. 

Fig. 17. 


to be analyzed, have been ascertained^, we look for a joint at which 
only two members are connected (the end joints are usually such). 
Then Ave consider the forces at that joint and determine the two 
unknown forces which the two members exert upon it by methods 
explained in Arts. 16 or 17. The forces so ascertained are the 
direct stresses, or stresses, as we shall call them for short, and they 
are the values of the jymhes or yndls which those same members 
exert uyoon the joints at their other ends. 

Next we look for another joint at which but two unknown 
forces act, then determine these forces, and continue this process 
until the stress in each member has been ascertained. We explain 



members or the steel truss, represented in b ig. lb, due to its own 
weight and that of the roofing assumed to weigh 12 pounds per 
square foot. The distance between trusses is 14 feet. 

The apex loads for this case were computed in Example 1, 
Art. 20, and are marked in Fig. 16. Without computation it is 
plain that each reaction equals one-half the total load, that is, ^ of 
12,000, or 6,000 pounds. 

The forces at joint (1) are four in number, namely, the left 
reaction (6,000 pounds), the load applied there (1,500 pounds), 
and the forces exerted 
by members 12 and 
13. For clearness, we 
represent these forces 
so far as known in Fig. 

17 (<^); we can deter¬ 
mine the two un¬ 
known forces by 
merely constructing a 
closed force polygon 
for all of them. To 
. construct the polygon, 
we first represent the 
known forces; thus AB (1 inch long with arrowhead pointing up) 
represents the reaction and BO (^ inch long with arrowhead point¬ 
ing down) represents the load. Then from A and 0 we draw lines 
parallel to the two unknown forces and mark their intersection D 
(or D'). Then the polygon is ABCDA, and CD (1.5 inches = 
9,000 pounds) represents the force exerted by the member 12 on 
the joint and DA (1.3 inches = 7,800 pounds) represents the force 
exerted by the member 13 on the joint. The arrowheads on BC 
and CD must point as shown, in order that all may point the same 
way around, and hence the force exerted by member 12 acts 
toward the joint and is a push, and that exerted by 13 acts away 
from the joint and is a pull. It follows that 12 is in compression 
and 13 intension. 

If D' be used, the same results are reached, for the polygon is 
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Fig. 18. 
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tension it exerts a puii pounasj on joint [^d) as representea 

in Fig. 19 (a). 

The forces at joint (2) are four in number, the load (3,000 
pounds), the force 9,000 pounds, and the force exerted upon it by 
the members 24 and 23; they are represented as far as known in 

Fig. 18 (a), We determine the un¬ 
known forces by constructing a closed 
polygon for all of them. Represent¬ 
ing the known forces first, draw AB 
( 1.5 inches long with arrowhead point- 
ing up) to represent the 9,000 pound 
force and BO (-J inch long with arrow¬ 
head pointing down) to represent the 
load of 3,000 pounds. Next from A 

0 lin.= 6ooollas. ^nd C draw lines parallel to the two 
Fig. 19. unknown forces and mark their inter¬ 

section D; then the force polygon is 
ABCDA and the arrowheads on CD and DA must point as shown. 
CD (1.25 inches = 7,500 pounds) represents the force exerted on 
joint ( 2 ) by 24; since it acts tow^ard the joint the force is a push 
and member 24 is in compression. DA (0.43 inches = 2,580 
pounds) represents the force exerted on the joint by member 23; 
since the force acts toward the joint it is a push and the member 
is in compression. Member 23 therefore exerts a push on joint 
( 3 ) as shown in Fig. 19 (a), 

xit joint (3) there are four forces, 7,800 pounds, 2,680 
pounds, and the forces exerted on the joint by members 34 and 36. 
To determine these, construct the polygon for the four forces. 
Thus, AB (1.3 inches long with arrowhead pointing to the left) 
represents the 75 S 00 -pound force and BC (0.43 inches long with 
arrowheads pointing down) represents the 2,580-pound force. Next 
draw from A and 0 two lines parallel to the unknown forces and 
mark their intersection D; then the force polygon is ABCDA and 
the arrowhead on CD and DA must point upward and to the right 
respectively. CD (0.43 inches = 2,580 pounds) represents the 
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away from the joint it is a pull and the member is in tension. 
DA (0.87 inches = 5,220 pounds) represents the force exerted 
upon the joint by the member 36; since the force acts away from 
the joint, it is a pull and the member is in tension. 

We have now determined the amount and kind of stress in 
members 12, 13, 23, 24, 34 and 36. It is evident that the stress 
in each of the members on the right-hand side is the same as the 



stress in the corresponding one on the left-hand side; hence further 
i,nalysis is unnecessary. 

2. It is required to analyze the truss represented in Fig. 
10 (a\ the truss being supported at the ends and sustaining two 
oads, 1,800 and 600 pounds, as shown. (For simplicity we as- 
mmed values of the load; the lower one might be a load due to a 
luspended body. We shall solve algebraically.) 

The right and left reactions equal 900 and 1,500 pounds as 
3 Bhown in Example 1, Page ‘56. At joint (1) there are three 
orces, namely, the reaction 1,500 pounds and the forces exerted 

__ ^ _ i W _1 TT 1 1 . *11 j ^ 1_ m j T> _ j. 


they are known. These three forces being in equilibrium, their 

horizontal and their vertical components balance. Since there are 

hut two horizontal components and two vertical components it 

follows that (for balance of the components) Fj must act downward 

and Fg toward the right. Hence member 13 pushes on the joint 

and is under compression while member 14 pulls on the joint and 

is under tension. From the figure it is plain that 

the horizontal component of F^ = F^ cos 63° 8 ' = 0.6 Fj"^, 

the horizontal component of Fg = Fg, 

the vertical component of = F^cos 36° 52' = 0.8 Fj, 

and the vertical component of the reaction = 1,500. 

Hence O.G F^ =: Fg, and 0.8 F^ = 1,500; 

' 1500 

or, Fi = - Q g - = 1,876 pounds, 

and Fg = 0.6 X 1,875 = 1,125 pounds. 

Since members 14 and 13 are in tension and compression respect- 
ively, 14 pulls on joint (4) as shown in Fig. 20 (c) and 13 pushes 
on joint (3) as shown in Fig. 20 (d). 

The forces acting at joint (4) are the load 600 pounds, the 
pull 1,125 pounds, and the forces exerted by members 34 and 24; 
the last two we will call F 3 and F^ respectively. The four forces 
being horizontal or vertical, it is plain without computation that 
for balance F^ must be a pull of hl25 pounds and Fg one of 600 
pounds. Since members 42 and 43 pull on the joint they are 
both in tension. 

Member 43, being in tension, pulls down on joint (3) as 
shown in Fig. 20 (d). The other forces acting on that joint are 
the load 1,800 pounds, the push 1,875 pounds, the pull 600 
pounds, and the force exerted by member 32 wTich we will call 
Ffj. The only one of these forces having horizontal components 
are 1,875 and F^; hence in order that these two components may 
balance, Fg must act toward the left, Fg is therefore a push 
and the member 32 is under compression. 


* The angles can be computed from the dimensions of the truss.* often 
they can be ascertained easiest by scaling them with a protractor from a 




mgmi9S§3Si-mm- 










or, 


-t 5 = -i=rg^ = I 544 O pounds. 

(This same truss is analyzed graphically later.) 

24, Notation for Graphical Analysis of Trusses. The nota. 
tion described in Art. 3 can be advantageously systematized in 
this connection as follows: Each triangular space in the diagram 
of the truss and the spaces between consecutive lines of action of 
the loads and reactions should be marked by a small letter (see 






Fig. 21 a). Then the two letters on 
opposite sides of any line serve to denote 
that line and the same large letters are 
used to denote the force acting in that 
line. Thus cd (Fig. 21a) refers to the 
member 12 and CD should be used to 
stand for the force or stress in that 
member. 

25. Polygon for a Joint. In draw¬ 
ing the polygon for all the forces at a 
joint, it is advantageous to represent the 
forces in the order in which they occur 
about the joint. Evidently there are 


always two possible orders thus (see Fig. 20 d) F^, 600, 1,875, and 


1,800 is one order around, and F^., 1,800, 1,875, and 600 is another. 


The first is called a clockwise order and the second counter-clockwise. 


A force polygon for tlie forces at a joint in whicli the forces are 
represented in either order in which they occur about the joint is 
called a 2 )oly(j(m for the joints and it will be called a clockwise or 
counter-clockwise polygon according as the order followed is clock¬ 
wise or counter-clockwise. Thus in Fig. 17 (fc), ABCDA is a 
clockwise polygon for joint (1). ABCD'A is a polygon for the 




looolbs. 
Pig. 22. 


forces at the joint; it is not a poly¬ 
gon for ih .0 joint because the order 
in which the forces are represented 
in that polygon is not the same as 
either order in which they occur 
about the joint. 

(Draw the counter-clockwise 
polygon for the joint and compare 
it with ABCDA and ABCD'A.) 

26. Stress Diagrams. If the 
polygons for all the joints of a truss 
are drawn separately as in Example 
1, Art. 23, the stress in each mem¬ 


ber will have been represented twice. It is possible to combine 
the polygons so that it will be unnecessary to represent the stress 
in any one member more than once, thus reducing the number 
of lines to be drawn. Such a combination of force polvTOns is 
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same as the truss of Fig. 16. It will be seea that the part of the 
stress diagram consisting of solid lines is a combination of separate 
polygons previously drawn for the joints on the left half of the 
truss (Figs. 17, 18 and 19.) It will also be seen that the polygons 
are all clockwise, but counter-clockwise polygons could be com¬ 
bined into a stress diagram. 

To Construct a Stress Diagram for a Truss Under Given 
Loads. 

1. Determine the reactions*. 

2. Letter the truss diagram as explained in Art. 24. 

3. Construct a force polygon for all the forces applied to the 
truss (loads and reactions) representing them in the order in 
which they occur around the truss, clockwise or counter-clock¬ 
wise. (The part of this polygon representing the loads is called 
a load line.) 

4. On the sides of that polygon, construct the polygons for 
all the joints. They must be clockwise or counter-clockwise ac¬ 
cording as the polygon for the loads and reactions is clockwise or 
counter-clockwise. (The first polygon for a joint must be drawn 
for one at which but two .members are connected—the joints at 
the supports are usually such. Then one can draw in succession 
the polygons for joints at which there are not more than two un¬ 
known forces until the stress diagram is completed.) 

Example, It is desired to construct a stress diagram for the 
truss represented in Fig. 22 (<^), it being supported at its ends 
and sustaining two loads of 1,800 and 600 pounds as shown. 

The right and left reactions are 900 and 1,600 pounds as is 
shown in Example 1, Art. 37. Following the foregoing directions 
we first letter the truss, as shown. Then, where convenient, draw 
the polygon for all the loads and reactions, beginning with any 
force, but representing them in order as previously directed. 
Thus, beginning with the 1,800-pound load and following the 
clockwise order for example, lay off a line 1.8 inch in length rep- 


WLii j)i tjbuai/ij JLilt? ilUAU iun.:u lu »/u iOj.n luw 

riglit reaction, 900 pounds * hence from CUIraw a line upward and 
0.90 inch lonir* The line of action of this force bein^ cg. the line 
•just drawn should be marked CE and since C is already at the 
lower end, we mark the upj)er end E. (The reason for placing B 
at the upper end of the first line is now apparent.) The next 
force to be represented is the OOO-pound load ; therefore we draw 
from E a line downward and 0.6 inch long, and since the line of 
action of that force is ef^ mark the lower end of the line F. The 
next force to be represented is the left reaction, 1,500 pounds, hence 
w© draw a line 1.5 inches long and upward from F. If the lines 
have been carefully laid off, the end of the last line should fall at 
B, that is, the polygon should close. 

"We are now ready to draw polygons for the joints; we may 
begin at the right or left end as we please but we should bear in 
mind that the polygons must bo clockwise because the polygon for 
the loads and reactions (BGEFB) is such an one. Beginning at 
the right end for example, notice that there are three forces there, 
til© right reaction, de and do. The right reaction is represented 
by OE, hence from E draw a line parallel to d& and from 0 one 
parallel to do and mark their intersection D. Then GEDO is the 
clockwise polygon for the right-hand joint, and since CE acts up, 
til© arrows on ED and DO would point to the left and down 
respectively. It is better to place the arrows near the joint to 
which they refer than in the stress diagram; this is left to the student. 
The force exerted by member ed on joint (2) being a pullj ed is 
under tension, and since ED measures 1.12 inches, the value of 
that tension is 1,120 pounds. The force exerted hy member do on 
joint (2) being a push, do is under compression, and since DC 
measures 1.44 inches, the value of that compression is 1,440 pounds. 

The member do being in compression, exerts a push on the 
joint (3) and the member de being in tension, exerts a pull on the 
joint (4). FText indicate this push and pull by arrows. 

'We might now draw the polygon for any one of the remain- 
ing joints, for there are at each but two unknown forces. We 
choose to draw the polygon for the joint (3). There are four 
•Forces acting' there, namely, the l.SOO-'nonnd load, the nush 11.440 



ah, unknown in amount and sense. Now the first two of these 
forces are already represented in the stress diagram by BO and 
CD, therefore Ave draw from D a line parallel to da and from B 
a line parallel to ha and mark their intersection A. Then BCDAB 
is the polygon for the joint, and since the arroAvhead on BO and 
CD would point down and up respectively, DA acts doAvn and 
AB up; hence place arrowheads in those directions on da and 
ah near the joint being considered. These arrows signify that 
member pulls on the joint and ha pushes; hence da is in tension 
and ha in compression. Since DA and AB measure 0.6 and 1.88 
inches respectively, the values 
of the tension and compression 
are 600 and 1,SS0 pounds. 

Next place arrowheads on 
ah and ad at joints (1) and (1) 
to represent a push and a 
pull respectively. There re¬ 
mains now but one stress un- 23. 

determined, that in af. It can 

be ascertained by drawing the polygon for joint 1 or 1; let us draw 
the latter. There are four forces acting at that joint, namely, the 
OOO'pound load, and the forces exerted by members ed, da, and (ff. 
The first three forces are already represented in the draAving by EF, 
DE and DA, and the polygon for those three forces (not closed) 
is ADEF. The fourth force must close the polygon, that is, a line 
from F parallel to af must pass through A, and if the drawing 
has been accurately done, it Avill pass through A. The polygon 
for the four forces then is ADliFA, and an arroAvhead placed on 
FA ought to point to the left, but as before, place it in the truss 
diagram on af near joint (4). The force exerted by memher af on 
joint (4) being a pull, af\^ under tension, and since AF measures 
1.12 inches, the value of the tension is 1,120 pounds. 

Since af is in tension it pulls on joint (1), hence we place an 
arroAvhead on r(/near joint (1) to indicate that pull. 

EXAMPLES FOR PRACTICE. 




sentea in iMg. woaueio a single loaa oi ^,uuu pounas au tne peaK;. 

r Stresses in 12 and 28 = 1,510 pounds, 
Ans. / Stresses in 14 and 48 = 1,080 pounds, 
( Stress in 24 = 490 pounds. 


2000 lbs. 
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27. Stress Records, "When 
making a record of the values 
of the stresses as determined 
in j n analysis of a truss, it is 
convenient to distinguish be- 
tween tension and compres¬ 
sion by means of the signs 
plus and minus. Custom 
differs as to use of the signs 
for this purpose, but we shall 
use j)l'us for tennon and 
minus for comjpression. Thus 


24. + 4,500 means a tensile stress 

of 4,560 pounds, and - 7,500 
means a compressive stress of 7,500 pounds. 

The record of the stresses as obtained in an analysis can be 
conveniently made in the form of a table, as in Example 1 follow¬ 
ing, or in the truss diagram itself, as in Example 2 (Fig. 25). 

As previously explained, the stress in a member is tensile or 
compressive according as the member pulls or pushes on the joints 



lines representing the members as was explained in Example 1 of 
Art. 26 (Fig. 22), the two arrowheads on any member 

point toward each other on tension members, 
and from each other on compi’essiou members. 

If the system of lettering explained in Art. 24 is followed in 
the analysis of a truss, and if the first polygon (for the loads and 
reactions) is drawn according to directions (Art. 26), then the 
system of lettering will guide one in drawing the polygons for the 
joints as shown in the following illustrations. It must be remem¬ 
bered always that any two parallel lines, one in the truss and one 
in the stress diagram, must be designated by the same two letters, 
the first by small letters on opposite sides of it, and the second by 
the same capitals at its ends. 

Examples, 1. It is required to construct a stress diagram 
for the truss represented in Fig. 24 supported at its ends and 
sustaining three loads of 2,000 pounds as shown. Evidently 
the reactions equal 3,000 pounds. 

Following the directions of Art. 26, we letter the truss 
diagram, then draw the polygon for the loads and reactions. 
Thus, to the scale indicated in Fig. 24 (J), AB, BO, and CD repre¬ 
sent the loads at joints (2), (3) and (5) respectively and DE 
and EA represent the right and the left reactions respectively. 
Notice that the polygon (ABCDEA) is a clockwise one. 

At joint (l)there are three forces, the left reaction and the forces 
exerted by the members Since the forces exerted by 

these two members must he marked AF and EF we draw from A 
a line parallel to c(/’aud from E one parallel to ef and mark their 
intersection F. Then EAFEis the polygon for joint (1), and since 
EA acts up (see the polygon), AF acts down and FE to the right. 
We, therefore, place the proper arrowheads on af fe near (1), 
and record (see adjoining table) that the stresses in those members 
are compressive and tensile respectively. Measuring, we find that 
AF and FE equal 6,150 and 5,100 pounds respectively. 



are dmz two UDKnown rorces at eacn. iit joint [4>) lor instance, 
the unknown forces are those exerted by fg and and the 
known are the load ah (2,000 pounds) and the force exerted 



by af- Since the unknown forces 
must be marked FG and GB, draw 
from F a line parallel to fg^ from 
B a line parallel to hg^ and mark 
their intersection G. Then the poly¬ 
gon for the joint is FABGF, and 
since AB acts down (see the polygon) 

BG and GF act down and up respec¬ 
tively. Therefore, place the proper 
arrowheads on hg and g/*near (2), and 
record that the stresses in those mem¬ 
bers are both compressive. Measur¬ 
ing, we find that BG and GF f:cale 
4,100 and 1,876 pounds respectively. 

FTow draw a polygon for joint 
(3) or (6) since thei’e are hat two un¬ 
known forces at each joint. At (3) 

for instance, the unknown forces are those exerted by ch and gh^ 
the known forces being the load (2,000 pounds) and the force 4,100 
pounds, exerted by hg. Since the unknown forces must be 
marked OH and GH, draw from 0 a line parallel to cli^ from 


Fig. 25. 


GBCHG is the p<^lygon for the joint, and since BO acts down 
(see the polygon; (.'II acts up and HG down. Therefore, place 
the proper arrowheads on oh and luj near (3), and record that the 
stresses in those members are compressive and tensile respectively. 
Measuring, we find that CH and HG scale 4,100 and 2,720 
pounds respectively. 

It is plain that the stress in any member on the right- 
hand side is the same as that in the corresponding member on 
the left, hence it is not necessary to construct the complete 
stress diagram. 

2. It is required to analyze the truss of Fig. 25 which 



rests on end supports and sustains three loads each of 2,000 
pounds as shown. Each member is 16 feet long. 

Evidently, reactions are each 3,000 pounds. Following 
directions of Art. 26, first letter the truss diagram and then 


2ooo 



draw a polygon for the loads and reactions representing them 
in either order in which they occur about the truss. HCBAED 
is a counter-clockwise polygon, DC, OB, and BA representing the 


The construction of tho> polygons is carried out as in the 
preceding illustration, and little exjdanatiou is necessary. The 
polygon for joint (4) is AEFA, EF (1,725 pounds tension) 
representing the stress in </and FA (3,450 pounds compression) 
that in of. The polygon for joint (3) is BAFGB, FG (1,150 
pounds tension) representing the stress in fg and GB (2,300 
pounds compressicni) that in <jl. The polygon for joint (5) 
is GFEIIG, Eli (2,875 pounds tension) representing the stress 
in c'A and IIG (1,150 pounds compression) that in luj. 

Evidently the stress in any ineiuber on the right side of 
the truss is like that in the corresponding meinher on the left, 
therefore it is not necessary to construct the remainder of the 
stress diagram. 

EXAflPLES FOR PRACTICE. 

1. Analyze the truss represented in Fig. 26, it being sup¬ 
ported at its ends and sustaining three loads of 2,000 and two 
of 1,000 pouuds as represented. 

STRESS RECORD. 

Member. 12 23 14 45 24 25 35 

Stress. -8,950 -5,600 +N,(K)0 +-^,000 +1,000 -3,350 +3,000 

2. Analyze tlie truss represented in Fig. 27, it being sup¬ 
ported at its ends and sustaining five 2,000-pound loads and two 
of 1,000 as shown. 

STBESS BECOKJD. 

Member .12 23 34 51 52 53 54 56 

Stress ... - 11,200 - S.900 - 8.000 4- 10.000 - 2.200 - 2,000 +3.600 +6,000 

28. Analysis for 5now Loads. In some cases the apex 
snow loads are a definite fractional part of the apex loads due 
to the w^eights of roof and truss. For instance, in Examples 1 
and 2, Pages 25 and 20, it is shown that the apex loads are 
1,500 and 3,000 pounds due to weight of roof and truss, and 
735 and 1,470 due to snow^; hence the snow loads are practi¬ 
cally equal to one-half of the permanent dead loads. It follows 
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permanent dead load. The snow load stresses in this case can 
therefore bo obtained from the permanent load stresses and no 
stress diagram for snow load need be drawn. 

In some cases, however, the apex loads due to snow at the 
various joints are not the same fractional part of the permanent 
load. This is the case if the roof is not all of the same slope, 
as for instance in Fig. 25 where a part of the roof is flat. 
In such a case the stresses due to the snow load cannot be 
determined from a stress diagram for the permanent dead load 


27ooltos, 



Fig. 28. 


but a separate stress diagram for the snow^ load must be drawn. 
Such diagrams are drawn like those for permanent dead load. 

29. Analysis for Wind Loads. Stresses due to wind press¬ 
ure cannot be com-nuted from •nermanent load stresses: thev can 



complete analysis, one for wind blowing on the right and one for 
wind blowing on the left (see Example 2 following). 

Exam]}les, 1. It is required to analyze the truss of Fig. 
16 for wind pressure, the distance between trusses being 14 feet. 

The apex loads for this case are computed in Example 3, 
Page 26, to be as represented in Fig. 28. Supposing both ends 
of the truss to be fastened to the supports, then the reactions (due 
to the wind alone) are parallel to the wind pressure and the right 
and left reactions equal 3,600 and 7,200 pounds as explained in 
Example 2, Page 57. 

To draw a clockwise polygon for the loads and reactions, we 
lay off BC, CF, and FF' to represent the loads at joints (1), (2), 
and (4) respectively; then since there are no loads at joints (5) 
and (7) we mark the point F' by C' and B' also; then lay off 
B'A to represent the reaction at the right end. If the lengths 
are laid off carefully, AB will represent the reaction at the left 
end and the polygon is BGFF'C'B'AB. 

At joint (1) there are four forces, the reaction, the load, and 
the two stresses. AB and BC represent the first two forces, hence 
from 0 draw a line parallel to cd and from A a line parallel to ad 
and mark their intersection B. Then ABCDA is the polygon for 
the joint and CD and DA represent thetw^o stresses. The former 
is 7,750 pounds compression and the latter 9,000 pounds tension. 

At joint (2) there are four forces, the stress in cd (7,750 
pounds compression), the load, and the stresses in fe and ed. As 
DC and OF represent the stress 7,750 and the load, from F draw 
a line parallel to f& and from D a line parallel to de^ and mark 
their intersection E. Then DCFED is the polygon for the joint and 
FE and ED represent the stresses in/J? and ed respectively. The 
former is 7,750 pounds and the latter 6,400, both compressive. 

At joint (3) there are four forces, the stresses in ad (9,000 
pounds), de (5,400 pounds), eg and ga. AD and DE represent 
the first two stresses; hence from E draw a line parallel to eg and 
from A a line parallel to ag and mark their intersection G. Then 
ADEGA is the polygon for the joint and EG and G A represent 
the stresses in eg and ga respectively The former is 6,400 and 
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At joint (4) there are five forces, the stresses in eg (6,400 
pounds) and ef (7,760 pounds), the load, and the stresses in/V and 
eg, GE, EF and FF' represent the first three forces; hence draw 
from F' a line parallel to f'e* and from G a line parallel to e*g and 
mark their intersection E', (The first line passes through G, hence 
E' falls at G). Then the polygon for the joint is GEFF'E'G, and 


3100 lbs, ^loolba. 
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to the members joined there. Since two of those members are in 
the same straight line, two sides of the polygon will be parallel 
and it follows as a consequence that the third side must be zero, 
lienee the stress in the member aUV equals zero and the stresses 
and are equal. This result may be explained slightly 
differently 2 Of the stresses in e'd\ and d/d we know the first 
(6,250) and it is represented by ET'. Hence we draw from E' a 
line parallel to c<V and one from E' parallel to d’e and mark their 
intersection J)\ Then the polygon for the joint is E'F'C'D'E,' 
C'D' (6,250 pounds compression) representing the stress in dd\ 
Since E' and D' refer to the same point, E'D' scales zero and there 
is no stress in e'd\ 

The stress in ad' can be determined in various ways. Since 
at joint (0) there are but two forces (the stresses in gd and 
eUV being zero), the two forces must he equal and opposite to 
balance. Hence the stress in d'a is a tension and its value is 
3,600 pounds. 

2. It is required to analyze the truss represented in Fig. 
24 for wind pressure, the distance between trusses being 15 feet. 

The length 13 equals V 20^ H- 14^ or 

l/iOO+Tim = 24.4 feet. 

Hence the area sustaining the wind pressure to be borne by one 
truss equals 24.4 X 15 = 366 square feet. 

The tangent of the angle w'hich the roof makes with the 
horizontal equals 14 20 = 0.7; hence the angle is practically 

35 degrees. According to Art. 19, the wind pressures for slopes 
of 30 and 40 degrees are 32 and 36 pounds per square foot; 
hence for 35 degrees it is 34 pounds per square foot. The total 
wind pressure equals, therefore, 366 X 34 = 12,444, or practically 
12,400 pounds. 

The apex load for 


It the ieit end or the truss is iastened to its support and 
the right rests on rollers*, when the wind blows on the left side 
the right and left reactions equal 8,780 and 9,650 pounds respec¬ 
tively and act as shown. When the wind blows on the right 
side, the right and left I’eactions equal 6,380 and 8,050 pounds 
and act as shown. The computation of these reactions is shown in 
Example 1, Page 58. 

For the wind on the left side, OA, AB, and BO (Fig. 295) 
represent the apex loads at joints (1), (2) and (3) respectively and 
CE and EG represent the right and left reactions; then the poly¬ 
gon (clockwise) for the loads and reactions is OABCDPEO. The 
point C is also marked D and P because there are no loads at 
joints (5) and (6). 

The polygon for joint (1) is EOAFE, AF and FE represent¬ 
ing the stresses in af respectively. The values are recorded 

in the adjoining table. Ths polygon for joint (2) is FABGF, 
BG and GF representing the stresses in hg andy^y. The polygon 
for joint (3) is GBCHG, CIl and HG representing the stresses in 
oh and lig respectively. At joint (5) there is no load and two of 
the members connected there are in the same line; hence there is 
no wind stress in the third member and the stresses in the other 
two members are equal. The point II is therefore also marked I 
to make HI equal to zero. The polygon for joint (5) is HCHIH. 


STRESS RECORD. 


Member, 

Stress, Wind Left. 

Stress, Wind Right. 


- 8,850 

-6,300 


+12,700 

-2,000 


- 5,600 

-6,300 

fo 

- 7,000 

0 

hg 

+ 5,100 

+3,400 

hi - 

0 

-7,000 

ch 

- 7,700 

-4,100 

ie 

+ 6,400 

+4,400 

di 

7,700 

-7,500 


At joint (4) there are four forces, all known except the one 
’n ie. EF, FG, and GH represent the first three; hence the line 


* Rollers to allow for free expansion and contraction of the truss would 



drawing has been correctly and accurately made, is parallel to ie. 

For wind on right side, BO, CD, and DP Fig. 29(c) represent 
the loads at joints (3), (5) and (6) respectively and PE and EB 
the right and left reactions; then BCDPEB is the polygon for the 
loads and reactions. The point B is also marked A and O because 
there are no loads at joints (2) and (1). 

The polygon for joint (G) is DPEID, El and ID representing 
the stresses in ei and respectively. The polygon for joint (6) is 
CDIIiC, IH, and HO representing the stresses in ih and he respect¬ 
ively. The polygon for joint (3) is BCHGB, IIG, and GB repre¬ 
senting the stresses in licj and gl) respectively. The polygon for 
joint (2) is BGFAB, FA representing the stress in fa^ and since 
GF equals zero there is no stress in gf. 

At joint (1) there are three forces, the left reaction, AF and 
the stress in fe. This third force must close the polygon, so we 



A 



join F and E and this line represents the stress in fe. If the 
work has been accurately done, FE will be parallel to fe. 

EXAMPLE FOR PRACTICE. 

Analyze the truss represented in Fig. 26 for wind pressure, 
the distance between trusses being 15 feet. (See Ex. 3, Page 27, 
for apex loads.) Assun\ing both ends of the truss fastened to 
the supports, the reactions are both parallel to the wind pressure 
and the reaction on the windward side equals 6,707 pounds and 



Ana, 


stress itecora ror vv ina hen. 


Member. 

Stress. 

12 

-8,500 

14 

+ 8,600 

45 

+ 8,600 

24 

0 

23 

- 5,000 

25 

- 0,080 

35 

-1-2,800 

36 

- 6,0S0 

56 

0 

57 

+ 4,200 

68 

-6,200 

67 

0 

78 

+ 4,200 


V. COMPOSITION OF NON-CONCURRENT FORCES. 

30. Graphical Composition. As in composition of concurrent 
systems, we first compound any two of tlie forces by means of the 
Triangle Law (Art. 9), then compound the resultant of these two 
forces with the third, then compound the resultant of the first 
three with the fourth and so on until the resultant of all has been 
found. It will be seen in the illustration that the actual construe- 
tions are not quite so simple as for concurrent forces. 

Example. It is required to determine the resultant of the 
four forces (100,80,120, and 60pounds) represented in Fig, 30 (a). 

If we take the 100- and SO-pound forces first, and from any 
convenient point A lay off AB and BC to represent the magni- 
tudes and directions of those forces, then according to the triangle 
law AO represents the magnitude and direction of their resultant 
and its line of action is parallel to. AO and passes through the 
point of concurrence of the two forces. This line of action should 
be marked ao and those of the 100- and SO-pound forces, ab and 
bo respectively. 

If we take the 120-pound force as third, lay uff OD to repre¬ 
sent the magnitude and direction of that force; then AD represents 
the magnitude and direction of the resultant of AO and the third 
force, while the line of action of that resultant is parallel to AD 
and passes through the point of concurrence of the forces AO and 


and direction of the resultant of AD and the fourth force (also of 
the four given forces). The line of action of the resultant is 
parallel to AE and passes through the point of concurrence of the 
forces AD and DE. That line should be marked ae and the line 
of action of the fourth face de. 

It is now plain that the magnitude and direction of the re¬ 
sultant is found exactly as in the case of concurrent forces, but 
finding the line of action requires an extra construction. 

31. When the Forces Are Parallel or Nearly 5o, the method 
of composition explained must be modified slightly because there 
is no intersection from which to draw the line of action of the re¬ 
sultant of the first two forces. 

To make such an intersection available, resolve any one of 
the given forces into two components and imagine that force re¬ 
placed by them; then find the resultant of those components and 
the other given forces by the methods explained in the preceding 
article. Evidently this resultant is the resultant of the given forces. 

Exavijyle. It is required to find the resultant of the four paral¬ 
lel forces (50, 30, 40, and GO pounds) represented in Fig. 81 {^a). 

Choosing the 30-pound force as the one to resolve, lay off AE 
to represent the magnitude and direct'ou of that force and mark 
its line of action ah. Next draw lines from A and B intersecting 
at any convenient point O; then as explained in Art. 13, AO and 
OB (direction from A to O and O to B) represent the magnitudes 
and directions of two components of the 30-pound force, and the 
lines of action of those components are parallel to AO and OB and 
must intersect on the line of action of that force, as at 1. Draw 
next two such lines and mark them ao and oh respectively. Now 
imagine the 30-pound force replaced by its two components and 
then compound them with the 60-, 40- and 60-pound forces. 

In the composition, the second component should be taken as 
the first force and the first component as the last. Choosing the 
60-pound force as the second, lay off BO to represent the magni¬ 
tude and direction of that force and mark the line of action ho. 
Then 00 (direction O to C) represents the magnitude and direc- 



tion of the resultant of OB and BC, and oc (parallel to 00 and 
passing through the point of concurrence of the forces OB and 
EC) is the line of action. 

Choosing the 40-pound force next, lay off CD to represent 
the magnitude and direction of that force and mark its line of 
action cd. Then OD (direction O to D) represents the magnitude 
and direction of the resultant of 00 and CD, and od (parallel to 
OD and passing through the point of concurrence of the forces 00 
and CD) is the line of action of it. 

Next lay off a line DE representing the magnitude and 
direction of the 60-pound force and mark the line of action de. 
Then OE (direction O to E) represents the magnitude and direc¬ 
tion of the resultant of OD and DE, and oe (parallel to OE and 



passing through the point of concurrence of the. forces OD and 
DE) is the line of action of it. 

It remains now to compound the last resultant (OE) and the 
first component (AO). AE represents the magnitude and direc¬ 
tion of their resultant, and ae (parallel to AE and passing through 
the point of concurrence of the forces OE and AO) is the line of 
action. 

32. Definitions and Rule for Composition. The point 0 
(Fig. 31) is called a and the lines drawn to it are called 

my8, The lines ua, ol), oc^ etc., are called strings and collectively 
they are called a string polygon. The string parallel to the ray 
drawn to the beginning of the force polygon (A) is called the fiirst 





drawn from the lieginning to tlie end of the polygon represents 
the inacrnitiide and direction of the resultant. 

2. Select a pole, draw the rays and then the string polygon. 
The line through the intersection of the first and last strings 
parallel to the direction of the resultant is the line of action of the 
resultant. (In constructing the string polygon, observe carefully 
that the two strings intersecting on the line of action of any one 
of the given forces are parallel to the two rays which are drawn to 
the ends of the line representing that force in the force polygon.) 

EXAMPLES FOR PRACTICE^ 

1. Determine the resultant of the 50-, 70-, (SO- and 120- 
pound fontes of Fig. 5. 

Ans ^ J)Ouik1s acting u])wards l.S and 0.1 feet 
I to the right of A and D respectively. 


loltos. SollDs. 


<-- 


L--^ 

. a'- . - 






Jo 

1 




i 


1 



4olbs. 3olbs. Solbs. ISlbs. 


Pig. 32. 



2. Determine the resultant of tlie 40-, 10-, 30- and 20- 
pound forces of Fig. 32. 



I end. 


33. Algebraic Composition- The algebraic method of com¬ 
position is best adapted to parallel forces and is herein explained 
only for that case. 

If the plus sign is given to the forces acting in one direction, 
and the minus sign to those acting in the opposite direction, the 
magnitude and sense of the resultant is given by the algebraic sum 
of the forces; the magnitude of the resultant equals the value of the 
algebraic sum; the direction of the resultant is given by the sign of 
the sum, thus the resultant acts in the direction which has been called 
plus or minus according as the sign of the mm is plus or minus. 





-40 + 10-30- 20 + 50-15 =:-45; 

hence the resultant equals 45 pounds and acts downward. 

The line of action of the resultant is found by means of the 
principle of moments which is (as explained in ^‘Strength of 
Materials’’) that iliQ moment of the resultant of any number of 
forces aboiit any origin eguals the algebraic s%im of the moments 
of the forces. It follows from the principle that the arm of the 
resultant with respect to any origin equals the quotient of the 
algebraic sum of the moments of the forces divided by the result¬ 
ant; also the line of action of the resultant is on such a side of the 
origin that the sign of the moment of the resultant is the same 
as that of the algebraic sum of the moments of the given forces. 

For example, choosing 0 as origin of moments in Fig. 32, 
the moments of the forces taking them in their order from left to 
right are 

40X5 = - 200, + 10x4 = + 40, - 30 X 3 - 90, 

-20X1 == - 20,- 50x2 = - 100, + 15x3 = +45.* 


Hence the algebraic sum equals 

-200 + 40- 90 - 20 - 100 + 45 “ - 325 foot-pounds. 


The sign of the sura being negative, the moment of the resultant 
about 0 must also be negative, and since the resultant acts down, 
its line of action must be on the left side of O. Its actual 

c 

distance from O equals 


3 ^ 

IT 


=: 7.22 feet. 


EXAMPLES FOR PRACTICE. 

1. Make a sketch representing live parallel forces, 200, 150 
100, 225, and 76 pounds, all acting in the same direction and 2 
feet apart. Determine their resultant. 

^ The student is reminded that when a force tends to turn the body on 
which it acts in the clockwise direction, about the selected origin, its moment 
is a criven a dIus sisrn. and when counter-clockwise, a minus siern. 


\- 

Ans. direction as the given forces and 4.47 feet to the 
(left of the 75-pound force, 

2. Solve the preceding example, supposing that the first 
three forces act in one direction and the last two in the opposite 
direction. 

( Resultant = 150 pounds, and acts in the same 
Ans. •( direction with the first three forces and 16.3 feet 
( to the left of the 75-pound force. 

Two parallel forces acting in the same direction can be com¬ 
pounded by the methods exjplained in the foregoing, but it is 
sometimes convenient to remember that the resultant equals the 
sum of the forces, acts in the same direction as that of the two 
forces and between them so that the line of action of the resultant 
divides the distance between the forces inversely as their magni¬ 
tudes. For example, let Fj and F 2 (Fig. 33) be two parallel 
forces. Then if R denotes the resultant and a and T? its distances 
to Fj and F 2 shown in the figure, 

R ~ Fj + Fg, 
and a : 5 : : F 2 : Pj. 

34- Couples. Two parallel forces which are equal and act in 
opposite directions are called a couple. The forces of a couple 
cannot be compounded, that is, no single force can produce the 
same effect as a couple. The perpendicular distance between the 
lines of action of the two forces is called the arni^ and the product 
of one of the forces and the arm is called the Quoment of the 
couple. 

A plus or minus sign is given to the moment of a couple 
according as the couple turns or tends to turn the body on which 
it acts in the clockwise or counter-clockwise direction. 

VI. EQUILIBRIUn OF NON^CONCURRENT FORCES. 

35 . Conditions of Equilibrium of Non^Concurrent Forces 
Not Parallel may be stated in various ways; let us consider four. 
First: 



Second: 

1. The sum of the components of the forces along any line equals zero, 

2. The sums of the moments of the forces with respect to each of two 

origins equal zero. 

Third: 

The sums of the moments of the forces with respect to each of three 
origins equals zero. 

Fourth: 

1. The algebraic sum of the moments of the forces with respect to 

some origin equals zero. 

2, The force polygon for the forces closes. 

It can be shown that if any one of the foregoing sets of conditions 
are fulfilled by a system, its resultant equals zero. Hence each is 
called a set of conditions of equilibrium for a non-concurrent sys¬ 
tem of forces which are not parallel. 

The first three sets are algebraic^’ and the last is mixed, 
(1) of the fourth, being algebraic and (2) graphical. There is a 
set of graphical conditions also, but some one of those here given 
is usually preferable to a set of wholly graphical conditions. 

Like the conditions of equilibrium for concurrent forces, they 
are used to answer questions arising in connection with concurrent 
systems known to be in equilibrium. Examples may be found in 
Art. 37. 

36. Conditions of Equilibrium for Parallel Non-Concurrent 
Forces. Usually the most convenient set of conditions to use is 
one of the following: 

First: 

1. The algebraic sum of the forces equals zero, and 

2. The algebraic sum of the moments of the forces about some origin 

equals zero. 

Second: 

The algebraic sums of the moments of the forces with respect to each 
of two origins equal zero. 

37, Determination of Reactions. The weight of a truss, its 
loads and the supporting forces or reactions are balanced and con- 


tions of equilibrium stated in Arts. 35 and 36. 

The only cases ^'hich can be taken up here are the following 
common ones: (1) The truss is fastened to two supports and 
(2) The truss is fastened to one support and simply rests on 
rollers at the other. 

Case (i) Truss Fastened to Both Its Supports. If the loads 
are all vertical, the reactions also are vertical. If the loads are 
not vertical, we assume that the reactions are parallel to the result¬ 
ant of the loads. 

The algebraic is usually the simplest method for determining 
the reactions in this case, and two moment equations should be 
used. Just as when finding reactions on beams first take mo¬ 
ments about the right support to find tlie left reaction and then 
about the left support to find the right reaction. As a check we 
add the reactions to see if their sum equals the resultant load as it 
should. 

Examjples. 1. It is required to determine the reactions on 
the truss represented in Fig. 20, it being supported at its ends and 
sustaining two vertical loads of 1,800 and 600 pounds as shown. 

The two reactions are vertical; hence the system in 
equilibrium consists of parallel forces. Since the algebraic sum 
of the moments of all the forces about any point equals zero, to 
find the left reaction we take moments about the right end, and to 
find the right reaction we take moments about the left end. Thus, 
if Ej and E, denote the left- and right-reactions respectively, then 
taking moments about the right end, 

(E,X 24) - (1800 X 15) - (600 X 15) = 0, 
or 24E,= 27,000 + 9,000 = 36,000; 


hence 




36,000 
' 24 


= 1,600 pounds. 


Taking moment about the left end, 

- Rj X 24 + 1,800 X 9 + 600 X 9 = 0. 
or 24R,= 16,200 + 5,400 = 21,600; 


As a check, add the reactions to see if the sum equals that of 
the loads as should be the case. (It will be noticed that reactions 
on trusses and beams under vertical loads are determined in the 
same manner.) 

2, It is required to determine the reactions on the truss rep¬ 
resented in Fig. 28 due to the wind pressures shown (2,700, 6,400 
and 2,700 pounds), the truss being fastened to both its supports. 

The resultant of the three loads is evidently a single force of 
10,800 pounds, acting as shown in Fig. 34. The reactions are 


( 4 ) 



Fig. 34. 


parallel to this resultant; let and Rg denote the left and right 
reactions respectively." 

The line abo is drawn through the point 7 and perpendicular 
to the direction of the wind pressure; hence with respect to the 
right support the arms of R;^ and resultant wind pressure are ac 
and hc^ and with respect to the left support, the arms of R 2 and the 
resultant wind pressure are ao and ab. These different arms can 
be measured from a scale drawing of the truss or be computed as 
follows: The angle 17<^ equals the angle 417, and 417 was shown 


From the first equation, 

10,800 X 28 
' 42 


Ei = 


— 7,200 pounds, 


and froin the second, 




10,800 X 14 
42 


3,600 pounds. 


Adding the two reactions we find that their sum equals the load as 
it should. 

Case (2) One end of the truss rests on rollers and the other 
is fixed to its support. The reaction at the roller end is always 
vertical, but the direction of the other is not known at the outset 
unless the loads are all vertical, in w’hich case both reactions are 
vertical. 

"When the loads are not all vertical, the loads and the reactions 
constitute a non-concurrent non-parallel system and any one of 
the sets of conditions of equilibrium stated in Art. 35 may be 
used for determining the reactions. In general the fourth set is 
probably the simplest. In the first illustration we apply the four 
different sets for comparison, 

Exam/j/leB, 1. It is required to compute the reactions on 
the truss represented in Fig. 29 due to the wind pressures shown 
on the left side (3,100, 6,200 and 3,100 pounds), the truss resting on 
rollers at the right end and being fastened to its support at the left. 

{cC) Let Ej and Eo denote the left and right reactions. The 
direction of E 2 (at the roller end) is vertical, but the direction of 
is unknown. Imagine R^ resolved into and replaced by its 
horizontal and vertical components and call them E/ and Ej" 
respectively (see Fig. 35.) The six forces, R/, Ej"', Eg and the 
three wind pressures are in equilibrium, and we may apply any 
one of the sets of statements of equilibrium for this kind of a 
system (see Art. 35) to determine the reactions. If we choose to 
use the first set we find, 
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resolving forces along a horizontal line, 

— “h 3,100 cos 6,200 cos 55° -J- 3,100 cos 55° = 0; 

resolving forces along a vertical line, 

+ 1^2 - 3,100 cos 35° - 6,200 cos 35° - 3,100 cos 86° = 0 ; 
taking moments about the left end, 

^ " + 6,200 X 12.2 + 3,100 X 24.4 - li, X 40 = 0. 

From the first equation, 

Ei'zn3,100 cos 55° + 6,200 cos 55° ~j~ 3,100 cos 55°=?,113 pounds, 





6,200 X 12.2 + 3,100 X 24.4 
40 


3,782 pounds. 


Substituting this value of R 2 second equation we find that 



(I)) Using the second set of conditions of equilibrinm stated 
in Art. 35 we obtain the following three “equilibrium equa¬ 
tions ” : 

As in (1), resolving forces along the horizontal gives 

-E; + 3,100 cos 55” + 6,200 cos 55” + 3,100 cos 56” 0, 

and taking moments about the left end, 

6,200 X 12,2 + 3,100 X 24,4-Eg X 40 = 0. 

Taking moments about the right end gives 

Ej- X 40-3,100 xlH]-6,200 xTO-3,100 x'^^ 0 

Just as in (^?^),we find from the first and second equations the 
values of E/ and Eg. To find E/' we need values of the arms 
a6, 66, and c'6. By measurement from a drawing we find that 

a6 =: S2, 7, 60 ~ 20.5, and = 8.3 feet. 


Substituting these values in the third equation and solving for 
R/' we find that 

3,100X32.7 + 0,200X20.5+3,100X8.3 ^ 

Kj'' rr:--=: 0,300 pounds. 


(p) Using the third set of conditions of equilibrium stated 
in Art. 35 we obtain the following three equilibrium equations : 
As in (6), taking moments about the right and left ends we get 

El" X 40-3,100 X 32,7-6,200 X 20.5 - 3,100 X 8.3-^0, 

and - Eg X 40 + 6,200 X 12.2 + 3,100 X 24.4 = 0. 

Choosing the peak of the truss as the origin of moments for the 
third equation we find that 

R/ X 14 + Ej" X 20- 3,100 X 24.4 - 6,200 X 12.2 - Eg x 20 == 0. 

As in (6) we find from the first two equations the values of Rj" and 
Rg. These values substituted in the third equation change it to 


T> f -v r 1 A 


n ofvo nn o a a 
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0,373 X 20 + 8,100 X 24.4 + 6,200 X 12.2 + 3,782 X 20 
= 7,104.* 

(^d) 'When using the fourth set of conditions we always 
determine the reaction at the roller end from the moment equa¬ 
tion. Then, knowing the value of this reaction, draw the force 
polygon for all the loads and reactions and thus determine the 
magnitude and direction of the other reaction. 

Taking moments about the left end, we find as in(^? j),( 5),and 



((?) that ^2 = 3,782. Then draw AB, BO and CD (Fig. 36) to 
represent the wind loads, and DE to represent Rg* Since the force 
polygon for all the forces must close, EA represents’ the magni¬ 
tude and direction of the left reaction; it scales 9,560 pounds. 

2. It is required to determine the reactions on the truss of 
the preceding illustration when the wind' blows frona the right. 

The methods employed in the preceding illustration might be 
used here, but w’e explain another which is very simple. The 
truss and its loads are represented in Fig. 37. Evidently the 
resultant of the three wind loads equals 12,400 pounds and acts in 
the same line with the 6,200-pound load. If we imagine this 
resultant to replace the three loads we may regard the truss acted 
upon by three forces, the 12,400-pound force and the reactions, 
and these three forces as in equilibrium. Row when three forces 




the resultant load (12,400 pounds) and intersect at O, the line 
of action of must also pass through O. Hence the left 
reaction acts through the left support and O as shown. We are 
now ready to determine the values of and Eg. Lay off AB to 
represent the resultant load, then from A and B draw lines 
parallel to E^ and Eg, and mark their intersection 0 . Then BC 
and C'A represent the magnitude and directions of E^ and 
res])ectively; they scale 6,380 and 8,050 pounds. 




Fig. 38. 


EXAMPLE FOR PRACTICE. 

1 , Determine the reactions on the truss represented in Fig, 26 
due to wind pressure, the distance between trusses being 15 feet, 
supposing that both ends of the truss are fastened to the supports. 


Ans. 


( Eeaction at windward end is 6,682J pounds. 
( Eeaction at leeward end is 3,037-| pounds. 


VII. ANALYSIS OF TRUSSES (CONTINUED); METHOD OF 

SECTIONS. 

38 . Forces in Tension and Compression ITenibers. As ex¬ 
plained in “ Strength of Materials if a member is subjected to 
forces, any two adjacent parts of it exert forces upon each other 
which hold the parts together. Figs. 88 (a) and 38 (5) show how 
these forces act in a tension and in a compression member. F' is 
the force exerted on the left part by the right, and F" that exerted 
on the right part by the left. The two forces F' and F" are equal, 
and in a tension member are pulls while in a compression member 
they are pushes. 

39 . Method of Sections. To determine the stress in a mem- 
her of a truss by the method explained in the foregoing (the 
‘‘method of joints’’), we begin at one end of the truss and draw 




to whicli that member is connected. If the member is near the 
middle of a long truss, such a method of determining the stress 
in it requires the construction of sev'eral polygons. It is some¬ 
times desirable to determine the stress in a member as directly as 
possible without having first determined stresses in other members. 
A method for doing this will now he explained ; it is called tbe 
method of sections. 

Fig. 39 (a) is a partial copy of Fig. 16. The line LL is in¬ 
tended to indicate a “ section ” of the truss cutting ” members 
24, 34 and 36. Fig. 39 (b) and (c) represents the parts of the truss 
to the left and right of the section. By part of a truss ” we 
mean either of the two portions into which a section separates it 
when it cuts it completely. 


3ooo 



Fig. 39. 

Since each part of the truss is at rest, all the forces acting on 
each part are balanced, or in equilibrium. The forces acting on 
each part consist of the loads and reactions applied to that part to¬ 
gether with the forces exerted upon it by the other part. Thus the 
forces which hold the part in Fig. 89 (5) at rest are the 1,500- 
and 3,000-pound loads, the reaction 6,000 and the forces which 
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blit each acts along the axis of the corresponding member. The 
forces which hold the part in Fig. 39 (c) at rest are the two 3,000- 
pound loads, the 1,500-pound load, the right reaction 6,000 
pounds and the forces which the left parts of the cut members 
exert upon the right parts. These are marked F/', F/ and Fg"; 
their senses are also unknown but each acts along the axis of the 
corresponding member. The forces F/ and F/', F 2 ' and F/, and 
F./ and Y" are equal and opposite; they are designated differently 
only for convenience. 

If, in the system of forces acting on either part of the truss, 
there are not more than three unlcnown forces, then those three can 


be computed by ^^applying^^ one of the sets of the conditions of 
equilibrium stated in Art. 35.* In writing the equations of 
equilibrium for the system it is practially necessary to assume a 
sense for one or more of the unknown forces. We shall always 
000 lbs. assume that such forces are 

( 3 l_- ,-.1 -^ away 


/ \ ^ . / from the part of the truss 

/ \ \ / upon which they are exerted. 

V Then if the computed value 

/ \ ' ’ / ^ plus, the force 

/ \ I / really a pull and the 

C^)/-_Ik. member is in tension and if 

leooolba. (5) , , . , 77 

‘ the value is minus, then the 

Fig, 40 . force is really a push and the 

member is in compression. 

To determine the stress in any particular member of a truss 
in accordance with the foregoing, ‘^pass a section’^ through the 
truss cutting the member under consideration, and then apply as 
many conditions of equilibrium to all the forces acting on either 
part of the truss as may be necessary to determine the desired force. 
In passing the section, care should be taken to cut as few members 


Fig. 40. 





Exainplrs. 1. It is required to determine the amount and 
kind of stress in tlic member 24 of tlie truss represented in Fig. 
39 (a) wlien loaded as shown. 

Having determined tlie reactions (6,000 pounds each) we pass 
a sec.tion through tlie entire truss and cutting 24; LL is such a 
section. Considering the part of the truss to the left of the 
sectaui, the for(‘es aeting upon that part are the two loads, the left 
rc'actiou and the force's on the cut ends of members 24, 34 and 36 
(F/, F/, and F/). F/ can be determined most simply by writing 
a moment cejuation using (3) as tlie origin, for with respect to 
that origin the moments of F/ and F/ are zero, and hence those 
Forces will not appear in the equation. Measuring from a large 
scale drawing, we fiial that the arm of F/ is 7 feet and that of 
the 3,()()0-pound load is 3.5 feet. Hence 

(F/ X 7)+(6,000 X 14)--(1,500 X 14)- (3,000 X 3.5)= 0 

or F' = X X X 7 500 

The minus sign means that F/ is a push and not a pull, hence the 
member 24 is under 7,500 pounds compression. 

The stress in the member 24 may be computed from the 
part of the truss to the right of the section. Fig. 39 (c) repre¬ 
sents that part and all the forces applied to it. To determine 
F/' we take moments about the intersection of F/ and F^''. 
Measuring from a drawing we find that the arm of F/' is 7 feet, 
that of the load at joint (4) is 7 feet, 
that of the load at joint (5) is 17.5 feet, 
that of the load at joint (7) is 28 feet, 
and that of the reaction is 2(8 feet. 

Hence, assuming F/' to be a pull, 

—(F/' X 7)+ (3,000 X 7)+ (3,000 X 17.5) +(1,500 X 2S)—(6,000 

X 28) = 0, 

_ , (3,000 X 7) + (3,000 X 17.5) + (1, 500 X 28)-(6,000 X28) 

or r j — - rj 

= — 7,500 

Tlif. mi’nns s.'o-n monns that F." is a push, hence the member 




jLi \vt) jjciSH it aecLiwii uij^ y/o ctiiu tiiiu ^:unaiut5r liiw 

left part, we got Fig. 40, the forces on that part being the 2,000- 
pound load, tile left reaction, and the. forces Fj, Fo and Fg exerted 
by the riglit jiart on the left. To compute F 2 it is simplest to 

use the condition that the algebraic sum 
of all the vertical components equals zero. 
Thus, assuming that Fg is a pull, and 
since its angle with the vertical isd-W, 



’F. 


F, cos 30^-^2,000 + 3,000 
2,000 - 3,000 -1,000 


0 ; or, 

-1,154. 


cos ;3(r “ ().8(5() 

X 

'faoooibs minus sign means that Fg is a push, 

hence the member is under a compression 
of 1,154 pounds. 

3. It is required to determine the stress in the member by 
of the truss represented in Fig. 25, due to the loads shown. 

If we pass a section cutting by as in the j^^’^^'Ceding illustra¬ 
tion, and consider the left part, ^ve get Fig. 40. To compute 
it is simplest to write the moment equa¬ 
tion for all the forces using joint 5 as 
origin. From a large scale drawing, we 
measure the arm of F^ to be 13..SO feet 
hence, assuming F^ to be a pull, 

Fi X 13.86 - 2,000 x 8 + 3,000 X Ki == 0; 

2,000 X 8 ~ 3,000 X 16 -- 82,000 


or, 



13.86 


18.86 
= -2,310. 


f4ooolbe. ^ 

Fig. 42. 


The minus sign means that F^ is a push; hence the member is 
under a compression of 2,308 pounds. 

The section might have been passed so as to cut members hy^ 
fg^ andj/h, giving Fig. 41 as the left part, and the desired force 
might be obtained from the system of forces acting on that part 
(3,000, 2,000, Fi, F 2 , and Fg.) To compute F^ we take moments 
about the intersection of Fg and Fg, thus 




STATICS 


67 


Fj X 13.86 -- 2,000 X S + 3,000 x 16 = 0. 

This is the same equation as was obtained in the first solution, 
and hence leads to the same result. 

4. It is required to determine the stress in the member 12 
of the truss represented in Fig. 26, due to the loads shown. 

Passing a section cutting members 12 and 14, and consider¬ 
ing the left part, we get Fig. 42. To determine we may write 
a moment equation preferably with origin at joint 4, thus: 

Fi X 4.47 + 4,000 X 10 := 0*; 

^ -4,000 x 10 

or, Fi =--~ ~ 8,948 pounds, 

the minus sign meaning that the stress is compressive. 

Fj might be determined also by writing the algebraic sum of 



the vertical components of all the forces on the left part equal to 
zero, thus: 


or, 


F, sin 26" 3F + 4,000 = 0; 




-4,000 -4,000 

sin 26'" 34' “ 0.447 


= - 8,948, 


agreeing witli the first result. 

EXAMPLES FOR PRACTICE. 

1 . Determine hy the method of sections the stresses in mem¬ 
bers 23, 25, and 45 of the truss represented in Fig. 26, due to the 
loads shown. 



2 . Determine the stresses in the members 12,15, 84, and 56 
i)f the truss represented in Fig. 27, due to the loads shown. 


rStress in 12 = 11,170 pounds, 

J Stress in 15— 4- 10,000 pounds, 
j Stress ill 84= - 8,940 pounds, 

1 Stress in 50== + 6,000 pounds. 




40. Complete Analysis 
of a Fink Truss. As a final 
illustration of analysis, we 
shall determine the stresses 
in the members of the truss 
represented in Fig. 43, due to 
permanent, snow, and wind 
loads. This is a yery com¬ 
mon type of truss, and is 
usually called a Fink or 
^^French’’ truss. The trusses 
are assumed to be 15 feet 
apart; and the roof covering, 
including purlins, such that it 
weighs 12 pounds per square 
foot. 


Pig. 44. 


The length from one end 
to the peak of the truss equals 


t/ 15^ + 30'^ == 1/1,125 = 33.54 feet, 


hence the area of the roofing sustained by one truss equals 
(33.54 X 15) 2 = 1,006.2 square feet, 



15 X 60 (*^+ 1)= 3,060 pounds. 

The total permanent load, therefore, equals 

12,074 + 3,060 = 15,134 pounds; 

the end loads equal of the total, or 950 pounds, and the other 
apex loads equal of the total, or 1,900 pounds. 

Dead Load Stress. To determine the dead load stresses, 
construct a stress diagram. Evidently each reaction equals one-half 
the total load, that is 7,600 pounds; therefore ABCDEFGHIJKA 
(Fig. 445) is a polygon for all the loads and reactions. First, we 
draw the polygon for joint 1; it is KABLK, BL and LK repre- 
senting the stress in ll and Ik (see record Page 72 for values). 
Next draw the polygon for joint 2; it is LBCML, CM and ML 
representing the stresses in crrh and ml. Next draw the polygon 
for joint 8; it is KLMNK, MN and NK representing the stresses 
in mn and oik. 

At each of the next joints (4and 5), there are three unknown 
forces, and the polygon for neither joint can be drawn. We might 
draw" the polygons for the joints on the right side corresponding 
to 1, 2, and 3, but no more until the stress in one of certain mem¬ 
bers is first determined otherwise. If, for instance, Ave determine 
by other methods the stress in rk, then we may construct the poly¬ 
gon for joint 4; then for 6, etc., without further difficulty. 

To determine the stress in rk, we pass a section cutting rk, 
(p\ and erjj and consider the left part (see Fig. 446*). The arms 
of the loads with respect to joint 8 are 7.5, 15, 22.5, and 30 feet; 
and hence, assuming F^ to be a pull, 

-Fi X 15-1,900 X 7.5-1,900 x 15-1,900 X 22.5-950x30 
+ 7,600 X 30 = 0; or, 

_ 1,900 X 7.5 -1,900 X15 -1,900 X 22.5-950 X 30+7,600 X 30 

7,600 pounds 


Since tlie sicrn of F. is nlns_ the stress in 7'h is teiislle. 


Now lay off KR to represent the value of the stress in hi 
just found, and then construct the polygon for joint 4. The poly¬ 
gon is KNORIv, NO and OR representing the stresses in no and 
or. Next draw the polygon for joint 5; it is ONMCDPO, DP 
and PO representing the stresses in and ’jyo. Next draw the 



Fig, 43. 


polygon for joint 6 or joint 7; for G it is PD.EQP, EQ and QP 
representing the stresses in eq and At joint 7 there is now 
but one unknown force, namely, that in qr. The polygon for the 



On account of the symmetry of loading, the stress .in any 
member on the right side is just like that in the corresponding 
member on the left; hence, it is not necessary to draw the diagram 
for the right half of the truss. 

Snow=Load Stress. The area of horizontal projection of the 
roof which is supported by one truss is 00 X lo = 900 square 
feet; hence the snow load borne by one truss is 900 X 20 = 18,000 
pounds, assuming a snow load of 20 pounds per horizontal 
square foot. This load is nearly 1.2 times the dead load, and 
is applied similarly to the latter; hence the snow load stress in 
any member equals 1.2 times the dead load stress in it. We 
record, therefore, in the third column of the stress record, numbers 
equal to 1.2 times those in the second as the snow-load stresses. 

Wind Load Stress. The tangent of the angle which the 
roof makes with the horizontal equals or -1; hence the angle is 
2G° 34', and the value of wind pressure for the roof equals 
practically 29 pounds per square foot, according to Art. 19, As pre¬ 
viously explained, the area of the roof sustained by one truss equals 
1,006-2 square feet; and since but one-half of this receives wind 
pressure atone time, the wind pressure borne by one truss equals 

503.1 X 29 = 14,589.9, or practically 14,600 pounds. 

When the wind blows from the left, the apex loads are as 
represented in Fig. and the resultant wind pressure acts 

through joint 6. To compute the reactions, we may imagine the 
separate wind pressures replaced by their i*esultant. We shall 
suppose that both ends of the truss are fixed; then the reactions 
will be parallel to the wind pressure. Let and E 2 denote the 
left and right reactions respectively; then, with respect to the 
1 ight end, the arms of and the resultant wind pressure (as may 
be scaled from a drawing) are 16.77 + 36,89 and 36.89 feet 
respectively; and with respect to the left end, the arms of E^and 
the resultant wind pressure are 16.77 + 36.89 and 16.77 feet 
respectively. 

Taking moments about the right en I we find that 

- 14,600 X 36.89 + (16.77 + 36.83) ^ 0; 



or. 


14,600X16.77 
16.77 + 36.89 

To determine tlie stresses in the members, w© construct a 
stress diagram. In Fig. 45Z>, AB, BC, CD, DE,and EF represent 
the wind loads at the successive joints, beginning with joint 1. 
The point F is also marked G, II, I, and J, to indicate the fact 
that there are no loads at joints 9, 10, 11, and 12. JK represents 
the right reaction, and IvA the left reaction. 

We may draw the polygon for joint 1 or 12; for 1 it is 
KABLK, EL and LK representing the stresses in 1)1 and Ih, We 
may next draw the polygon for joint 2; it is LBCML, CM and 
ML representing the stresses in om and ml. 



Stress Record, 


1 

STRESSES. 


l) 0 ad Load. 

Snow Load. 

Wind Loft. 

Wind Right. 

Resultant. 

Resultant. 

u 

-14,700 

-17,000 

-16,400 

15,000 

-48,700 

-32,300 

Oil i 

-13,700 

-16,400 

-15,900 

15,000 

-46,000 

! -30,100 

dp 

-12,600 

-15,100 

-15,400 

15,000 

-43,100 

, -28,000 

eq 

-11,600 

-13,900 ' 

-14,900 

15,000 

-40,400 

1 -26,500 

bn 

- 1,650 

- 2,000 , 

- 3,700 

0 ! 

- 7.350 

; - 5,350 

mn 

+ 1,650 

+ 2,000 

+ 3,700 

0 * 

+ 7,350 

, + 5,350 

OlO 

- 3,300 

- 4,000 

- 7,400 

0; 

-14,700 

' -10,700 

op 

! + 1,850 

+ 2,200 

+ 4,i00 

0 i 

+ 8,150 

+ 5,950 

PQ 

- 1,650 

- 2,000 

- 3,700 

0 

- 7,350 

- 5,350 

rq 

— 5.000 

— 6,000 

+11,000 

0 

—22,000 

+16,000 

TO 

— 3,400 

— 4,100 

+ 7,400 

0 

—14,900 

—10,800 

■ Id 1 

—13,300 

—16,000 

+18,300 

+ 6,100 

—47,600 

-31,600 

Icn 

—11,300 

—13,600 

+14,200 

+ 6,100 

—39,100 

-25,500 

kr 

+ 8,000 

+ 9,600 

+ 6,100 

+ 6,100 

+23,700 

+17,600 

kv 

+11,300 

+13,600 

+ 6,100 

+14,200 

+39,100 

+25,500 

kx 

+13,300 

+16,000 

+ 6,100 

+18,300 

+47,600 

+31,600 

TIL 

: + 3,400 

! + 4,100 

0 

+ 7,400 

+14,900 

+10,800 

7'S 

— 5,000 

1 + 6,000 

0 

+n.ooo 

+22,000 

+16,000 

d 

- 1,650 

- 2,000 

i 0 

-3,700 

' - 7,350 

1 - 5,350 

iu 

+ 1,850 

+ 2,200 

i 0 

+ 4,100 

: + 8,150 

I + 5,950 

uv 

- 3,300 

- 4,000 

! 0 

- 7,400 

: - 14,700 

; - 10,700 

viv 

+ 1,650 

+ 2,000 

0 

- 3,700 

+ 7,350 

! + 5,350 

ivx 

- 1,650 

- 2,000 

0 

- 3,700 

- 7,350 

: - 5,350 

/s 

-11,600 

-13,900 

15,000 

-14,900 

-40,400 

-26,500 

gi 

-12,600 

-15,100 

15,000 

-15.400 

-43,100 

-28,000 

hw 

- 13,700 

-16,400 

15,000 

-15;900 

: -46,000 

-30,100 

ix 

-14,700 

-17,600 

15,000 

-16,400 

1 

, - 48,700 

, -32,300 



joint on the left side can now be drawn, but we may begin at the 
right end. For joint 12 the polygon is JKXIJ, KX and XI 
representing the stresses in and xi. 

At joint 11 there are three forces ; and since they are 
balanced, and two act along the same line, those two must be equal 
and opposite, and the third must equal zero. Hence the point X 
is also marked W* to indicate the fact that XW, or the stress in 
xw, is zero. Then, too, the diagram shows that WH equals XI. 
Having just shown that there is no stress in xio^ there are but 
three forces at joint 13. Since two of these act along the same 
line, they must be equal and opposite, and the third zero. There¬ 
fore the point W is also marked V to indicate the fact that WV, 
or the stress in equals zero. The diagram shows also that YK 
equals XK, This same argument applied to joints 9, 15, 10, and 
14 successively, shows that the stresses in st^ tti, 'uv, ur, and 
sr respectively equal zero. For this reason the point X is also 
marked UTS and K. It is plain, also, that the stresses in sf and 
tg equal those in wli and xi, and that the stress in hr equals that 
in or hx. Remembering that we are discussins; stress due to 
wind pressure only, it is plain, so far as wind pressure goes, that 
the intermediate members on the right side are superfluous. 

“We may now resume the construction of the polygons for the 
joints on the left side. At joint 4, we know the forces in the 
members hi and hr\ hence there are only two unknown forces 
there. The polygon for the joint is KNORK, HO and OR repre¬ 
senting the stresses in qw and or. The polygon for joint 5 may 
be drawn next; it is OHMCDPO, DP and PO representing the 
stresses in djp and_ 2 >>^^. The polygon for joint 6 or joint 7 may be 
drawn next; for 6 it is PDEQP, EQ and QP representing the 
stresses in eg and gp. At joint 7 there is but one unknown force, 
and it must close the polygon for the known forces there. That 
polygon is ROPQ ; hence QR represents the unknown force. (If 
the work has been correctly and accurately done, QR will be 
parallel to gi^). 

W“hen the wind blows upon the right side, the values of the 
reactions, and the stresses in any two corresponding members, are 


reversed, ihus, wJtien tiie wind blows upon tne leit side, the 
stresses in hi and hx equal 18,300 and 6,100 pounds respectively ; 
and wlien it blows upon the right they are respectively 6,100 and 
18,300 pounds. It is not necessary, therefore, to construct a stress 
diagram for the wind pressure on the right. The numbers in the 
fifth column (see table, Page 72) relate to wind right, and were 
obtained from those in the fourth. 

4i. Combination of Dead, Snow, and Wind-Load Stresses. 
After having found the stress in any member due to the separate 
loads (dead, snow, and wind), we can then find the stress in that 
member due to any combination of loads, by adding algebraically 
the stresses due to loads separately.- Thus, in a given member, 
suppose: 

Deaddoad stress = -J- 10,000 pounds, 

Snow-load “ =+15,000 “ 

Wind-load “ (right) = - 32,OCX) ** 

‘‘ “ (left) =+ 4,000 

Since the dead load is permanent (and hence the dead-load stress 
also) the resultant stress in the member when there is a snow load 
and no wind pressure, is 

10,000 + 15,000 — + 25,000 pounds (tension) ; 

when there is wind pressure on the right, the resultant stress 
equals 

+ 10,000 - 12,000 = — 2,000 pounds (compression); 

when there is wind pressure on the left, the resultant stress is 

+ 10,000 + 4,000 = + 14,000 pounds (tension) ; 

and when there is a snow load and wind pressure on the left, the 
resultant stress is 

+ 10,000 + 15,000 + 4,000 = + 29,000 pounds (tension). 

If all possible combinations of stress for the preceding case be 
made, it will be seen that the greatest tension which can come 
upon the member is 29,000 pounds, and the greatest compression 
is 2,000 pounds. 


vice versa):, but in bridge trusses tbe rolling loads often produce 
reversals in some ox tbe members. In a record of stresses tbe 
reversals of stress should always be noted, and also tbe value of 
the greatest tension and compression for each one. 

The numbers in the sixth column of the record (JPage 72) are 
the values of the greatest resultant stress for each member. It is 
sometimes assumed that the greatest snow and windloads will not 
come upon the truss at the same time. On this assumption the 
resultant stresses are those given in the seventh column. 

EXAMPLE FOR PRACTICE, 

1. Compile a complete record for the stresses in the truss of 
Fig. 24, for dead, snow, and wind loads. See Example 1, Article 
27, for values of dead-load stresses, and Example 2, Article 29, 
for values of the wind-load stresses. Assume the snow load to 
equal 1.2 times the dead load. 

After the record is made, compute the greatest possible stress 
in each member, assuming that the wind load and snow load will 
not both come upon the truss at the same time. 

The greatest resultant stresses are as follows: 


Member. 
Result¬ 

af 

/e 

^9 fg 

gh 

hi 

h(i j ie 

id 

ant. ... 

1-14,950 

+17,800 

-10,400 -8,875 

+7,820 

-8,875 

-ll,800i-fll,5Q0 

-13,850 


42. Truss Sustaining a Roof of Changing Slope. Fig 46 

represents such a truss. The weight of the truss itself can be esti¬ 
mated by means of the formula of Art. 19. Thus if the distance 
between trusses equals 12 feet, the weight of the truss equals 

32 

W == 12 X ^ pounds. 

The weight of the roofing equals the product of the area of 
the roofing and the weight per unit area. The area equals 12 
times the sum of the lengths of the members 12, 23, 34, and 45, 
that is, 12 X 364 = 438 square feet. If the roofing weighs 10 
|)Ounds per S(juare foot, then the weight of roofing sustained by 
one truss equals 438 X 10 = 4,380 pounds. The total dead load 



and the apex dead loads for joints 2, 3, and 4 equal: 

— X 5,255 = 1,314 (or a 2 )proxirQately 1,300)pounds; 
while the loads for joints 1 and 5 equal 


— X 6,255 657 (or approximately 650) pounds. 

The snow loads for the joints are found by computing the 
snow load on each separate slope of the roof. Thus, if the snow 



weighs 20 pounds per square foot (horizontal), the load on the portion 
12 equals 20 times the area of the horizontal projection of the por¬ 
tion of the roof represented by 12. This horizontal projection equals 
8 X 12 (= 96) square feet; snow load equals 96 X 20 (= 1,920) 
pounds. This load is to be equally divided between joints 1 and 2, 

In a similar way the snow load borne by 23 equals 20 times 
the area of the horizontal projection of the roof represented by 23; 
this horizontal projection equals 8 X 12 ( =: 96) square feet as 
before, and the snow load hence equals 1,920 pounds also. This 
load is to be equally divided between joints 2 and 3. 

Evidently the loads on parts 34 and 45 also equal 1,920 




scale practically 37 and 15 degrees. According to the table of 
wind pressures (Art. 19), the pressures for these slopes equal 
about 35 and 20 pounds per square foot respectively. Since mem¬ 
ber 12 is 10 feet long, the wind pressure on the 37-degree slope 
equals 10 X 12 X 35 4,200 pounds. 

This force acts perpendicularly to the member 12, and is to 
be equally divided between joints 1 and 2 as represented in the 
iigure. Since the member 23 is 8^ feet long, the wind pressure 
on the 15-degree slope equals 

8^ X 13 X 20 = 1,980 or approximately 2,000 pounds. 

This pressure acts perpendicularly to member 23, and is to be 
equally divided between joints 2 and 3 as represented. 

The stress diagram for dead, snow, or wind load for a truss 
like that represented in Fig. 4G, is constructed like those previously 
explained; but there are a few points of difference in the analysis 
for wind stress, and these will be explained in what follows. 

Example, Let it be required to determine the stresses in the 
truss of Fig. 46, due to wind loads on the left as represented. 

It is necessary to ascertain the reactions due to the wind loads; 
therefore, find the resultant of the wind pressures, see Art. 37; it 
equals 6,120 pounds and acts as shown. Now, if both ends of the truss 
are fastened to the supports, then the reactions are parallel to the 
resultant wind pressure, and their values can be readily found from 
moment equations. Let and denote the left and right reac- 
tions respectively; then, since the arms of and the resultant 
wind pressure with respect to the right end equal 27.8 and 19.9 
feet respectively, 

E,X 27.8 ==: 6,120 X 19.9 =- 121,788 ; 

121 788 

hence, E, = —= 4,380 pounds approximately. 

Since the arms of E^ and the '•esultant wind pressure with respect 
to the left support are 27.8 and 7.9 feet respectively, 

E,X 27.8 = 6,120 X 7.9 = 48,348 ; 



uence, 


27.8 


pUUXJUS cipprUAlIIiaLmy. 


1 


'2 


The next step is to draw the polygon for the loads and reactions ; 
so we draw lines AB, BO, CD, and DE to represent the loads at 
joint 1, the two at joint 2, and that at joint 3, respectively ; and 
then EF to re^^resent the right reaction. (If the reactions have 
been correctly determined and the drawing accurately done, then 
FA will represent the left reaction.) 

The truss diagram should now be lettered (agreeing with the 
letters on the polygon just drawn), and theu the construction of 
the stress diagram may be begun. Since this construction presents 
no points not already explained, it will not be here carried out. 


EXAMPLE FOR PRACTICE. 

Analyze the truss of Fig. 46 for dead, snow, and wind loads 
as computed in the foregoing, and compute the greatest resultant 
stress in each member due to combined loads, assuming that the 
snow and wind do not act at the same time. 


Stress Record. 


Mem¬ 

ber, 

Bead. 

Snow. 

Wind Loft, 

Wind Right, 

Resultant. 

12 

-3,250 

-4,800 

-3,450 

-2,500 

-8,050 

23 

i -2,700 

^4,000 

-2,850 

-3,100 

-6,700 

16 

-f-2,600 

+3,850 

+3,750 

+1,150 

+6,450 

26 

0 

0 

-2,000 

+1,250 

( -2,000 

1 +1,250 

36 

0 

0 

+ 450 

+ 450 

■4- 450 

46 

0 

0 

+1,250 

-2,000 

( +1,250 

j -2 000 

56 

+2,600 

+3,850 

+1,150 

+3,750 

+6,450 

43 

-2,700 

-4,000 

-3,100 

- 2,850 

-6,700 

54 

-3,250 

-4,800 

-2,500 

-3,450 

-8,050 








ROOF TRUSSES 


1. Classes of Roof T^’usseso Roof trusses may be divided into 
three classes accoi'ding to the’ shape of their upper chord. These 
Ihree classes are: 

(1) Triangular roof trusses; 

(2) Crescent roof trusses; 

(3) Roof trusses other than these. 

Fig. 1 shows various forms of triangular roof trusses. The 
Pratt and Howe trusses are shown respectively by a and &. These 
trusses obtain their name on account of their web bracing being of the 
Pratt or Howe type. The triangular truss in most common use is the 
Finh, next to which Is the Saw-tooth. The Fink truss is built in a 
variety of forms, as shown in Fig. 1 (c, e,and/), c being for spans 
up to 60 feet; e for spans up to 70 feet, and d and / for spans up to 80 
feet and over. The great advantage of this style of truss is that 
many of its members have the same stress, and therefore it can be 
constructed more cheaply on account of the fact that a large amount 
of the same sized material can be purchased at once. 

When the top chord of a roof truss becomes bent as shown in 
Fig. 2, the truss is called a crescent roof truss. The bracing in the 
crescent roof trusses is not of any particular form, being as a usual 
thing built of members which can take either tension or compression. 
This is made necessary by the fact that the curved upper chord may 
cause either tension or compression in the webbing, according to the 
angle of its inclination with the horizontal. 

Roof trusses which do not come under either of the above classes 
may be regarded in a class of their own. To this class belong those 
trusses which are somewhat like a bridge truss in that the two chords 
are horizontal or nearly so. The ends of these trusses may be rec¬ 
tangular or not. For various types of this class of truss, see Fig. 3. 

In addition to the above classification, which is based on the 


a. Pratt 


b. Howe 


c Common Fink 



d. Common Fink{long span) 


s 


IS 



e. Modified Fink or Fan Truss 





ROOF TRUSSES 


3 


is that of pin-connected and riveted. For a definition of this, and for 
figures showing such joints, see ‘^Statics,'' pp. 22 and 23. 

Trusses are seldom built as pin-connected unless they are of 
long span, since roof trusses are comparatively light, and pin-con¬ 
nected trusses, unless of considerable weight, do not give very great 
stiffness. 

Riveted roof trusses are used for nearly 
all practical purposes, since they give great 
rigidity under the action of wind and of mov¬ 
ing loads, such as cranes, which may be at¬ 
tached to them. 

2. Physical Analysis of Roof Trusses. 

In pin-connected roof trusses, the tension mem¬ 
bers consist of I-bars or rods; and the com¬ 
pression members are made of channels or angles and plates, either 
plain or latticed. In riveted trusses, both tension and compression 
members are made up of angles and plates or a combination of the two. 
The top chords of roof trusses of medium span usually consist of two 
angles placed back to back. If the stress becomes too great to be 
taken up by two angles larger than 5 by 3 2 ' inches, then two angles and 
a plate are used (see Fig. 4). In case the roof truss is of great size and 



Fig. 4, Chord Section 
for Heavy Stresses. 



Fig. 5. Fig. 6 

Chord Sections for Trusses of Long Span. 


the stresses are exceedingly large, the chord member may be built up 
in a manner somewhat similar to a bridge truss, being constructed of 



articles. 

3. Wind Pressure and Snow Loads. Tlw. wind pn'ssnrt' on a 
flat surface varies, of course, with the velocity of tlu^ wind, and is very 
closely given by the formula: 

P -0.0047“ 

By substituting in this formula, the values shown in Tables I art* dc^tc^r- 
mined for given velocities in miles per hour. 

TABLE I 

Wind Pressure at Various Velocities 


Velocity 
(Miles per hour) 

nUKSHHilK 

(Lbs. por Htiuiu’O .fool.) 

U KM.Ml KM 

10 

0.4 


20 

1.0 


30 

3.0 

1 Strong wind 

40 

G.4 

11 i/di wind 

50 

10.0 

Storm 

60 

14.4 

iU'iivy sforrn 

70 

19.6 

linrrii’am' 

80 

25.6 

It 

100 

40.0 

tt 


The pressures indicated in Table I are perpendicuhir to din'ction 
of the wind. When the wind blows on an inclituul snrfnci^ llie wind 
is assumed to be acting horizontally, and the nonnid (‘omponent on 



the inclined' surfa,e(‘ is deter¬ 
mined. This component is not 
equal to the horizontal piwssun' 
times the sine of tlu' angle of 
inclination, as one would snj)- 
pose (see Fig. 7), bu( is gnuiter 
by a small amount. Hoofs are 
usually figured on a basis of ‘10 


pressuro on :i vertical 
surface. The vahu' of the nor¬ 
mal component for a horizontal wind pressure of 40 j)omuls p{U' 
square foot, is given on page 24 of “Statics.” 5 ,n ,1 is 1.,.,.,. f,,.. 


ROOF TRUSSES 


5 


Pitch 


Normal Wind Prebburb 


i... 
30°. 
i... 


h 

I 


34 pounds per square foot. 


32 " 

30 “ 

36 “ 

22 “ 


(( (( ({ 

it it it 

(i ti it 

i( it it 


If the normal pressure on a roof making any other angle with the hori* 
zontal is desired, see '‘Statics,'' p. 24. 


The determination of these values is based for the most part on 
data obtained by experiment. Tn the computations relative to the 
design of buildings, the wind is usually assumed to exert a pressure 
on the walls of 30 pounds per square'foot. 

The snowfall 
varies with the lo¬ 
cality. The heav¬ 
iest snow loads 
which come upon a 
roof are not always 
in the locality of 
the heaviest snow¬ 
fall, since a compar¬ 
atively light snow¬ 
fall may occur, and 
if this is followed 
by wind and sleet, 
the result will be a 
load greatly in ex¬ 
cess of the snowfall itself. The snow load per square foot of roof 
surface varies with the pitch of the roof, and will be greater the 
smaller the pitch. The ice and sleet will be comparatively constant. 
Fig. 8* gives values of snow and sleet loads which are recommended 
for use. It is customary to figure the snow load by taking it as so 
much per square foot of horizontal projection. 

EXAMPLES FOR PRACTICE 



1 

— 



— 

Tor Pacific Coast 
and Arid Regions use 
one-ha!f tabular values. 










V 



y 




y 

Ice an( 

i Sleet for all 51 

i 

apes 


30 


35 40 

Latitude in Degrees. 


4-5 


Fig. 8. Unit Snow Loads. 


50 


c 

10 ^ 


50 


0 lO 









between trusses, the pitch, and the capacity oi the truss. Ihe actual 
weight, of course, cannot be determined until after the truss is 
designed; but an approximate weight may be obtained from any of 
the empirical formulae which are now in use. Table II gives the 
most common and best of the empirical formulae, together with the 
names of their authors. 

TABLE n 

Formulse Giving Weights of Roof Trusses 


Formula 


Author 


+ ro) 


w - 
w = 


,25 6000. 


a 
( 


al^ 

Pal 

45 


5t/ 


> 


wooden trusses. 




W == (0.06 ^ + 0.6) for heavy loads 

W ^ al (0.04 I -f 0.4) “ light 


Mansfield Mcrriman 

B. R. Maurer,(p. 23, “Statics’’) 
N. C. Ricker 

Milo S. Ketchum* 

C. W. Bryan 
C. E. Fowler 


In the above formula?, 

W = Weight of steel in truss, in pounds; 

P = Capacity of truss in pounds per square foot of horizontal projec¬ 
tion of roof; 

r = Rise of peak, in feet; 

a ~ Distance center to center of trusses, in feet; 

I = Span of truss, in feet. 

ROOF COVERINGS 

5. The roof is covered with some material which will protect 
the interior of the building from the action of the elements. This 
covering may consist of any one or more of the materials which, 
together with their weights per square foot, are indicated in Table III. 
The weights here given for materials which must be laid upon sheath¬ 
ing, do not include the weight of the sheathing, which is given sepa¬ 
rately. A short description, together with necessary information for 
use in estimates, will now be given. 

* “Steel Mill Buildings," p 5. 



TABLE in 


Approximate Weights of Roof Coverings 


Material 

Weight per Square Foot 

White pine sheathing 1 inch thick 

3 lbs. 

Yellow pine sheathing 1 inch thick 

4 

Batten sheathing, 4-in, by 1-in. 

2i 

Slate 

10 

Skylight glass, including frame 

10 

Tin 

1 

Shingles 

3 

Corrugated steel 

2 ‘‘ 

Flat tiles 

12 to 25 “ 

Corrugated tiles 

10 

Concrete slabs 

35 to 60 

Felt, asphalt and gravel 

10 “ 

Felt and gravel 

10 “ 

Patent roofings 

^to li“ 

Sheet steel 

li “ 

Non-condensing base 

1 “ 


Sheathing. Sheathing is generally laid directly upon the purlins 
(see Article 0); and upon this are laid the shingles, slate, tin, or tile. 
Sheathing is usually made of a single thickness of planks, 1 to 2^ 
inches thick, laid close together. In some cases, however, when 
batten sheathing is used, it 
is spaced from 2 to 4 inches 
apart. This has the advan¬ 
tage of being cheap and at 
the same time allowing good 
circulation of air beneath 
the roof covering, and con¬ 
sequently dampness due to 
any cause will soon dry out. Batten sheathing is much used where 
the roof covering consists of slate, shingles, or tile. 

Slate. Roofing slate is generally of the characteristic slaty color, 
but may be obtained in nature in greens, purple, reds, and other 
colors. It is made in thicknesses of from | to J inch, in widths from 
6 to 24 inches, and in lengths from 12 to 44 inches. The 12 by 18 by 
slate is probably the most commonly used. Slate should be 
laid as shown in Fig. 9, and the pitch of the roof should not be less 
than i. if the pitch of the roof is less than this, the lap should be 
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should never be less than since it is practically impossible to 
it roofs with a smaller pitch than this from leaking, especially 
rong wind is blowing. 

he number of different sizes of slate required to lay 100 square 
[ surface, and also their weight, are given in the handbooks of 
.rious slate companies. With a 3-inch lap, it takes 160 of the 
nd thickness mentioned above to lay 100 square feet, and the 
veight of this square is 650 pounds. Slate is one of the most 
le of roofing materials. Its first cost is high, being from 5 to 
ars per hundred square feet; but the cost of maintenance is 
t nothing, since it is affected neither by the elements nor by the 
of gases or acids. In case the roof would be subjected to the 
of gases or acids, it is advisable to use copper slating nails, 
kylight Glass. Skylights usually consist of glass about to 


Stage 1 

I ^ 


Rnished 

Joint 

, Solder, 


1 CIT 




■Sheathing ^ 


Sheathing ^ 


10. Tin naicl witla Flat Seam, 


Fig. 11. Tin Laid with Standing Seam. 


1 in thickness, supported on light members of iron or galva- 
iron which act as a framework. The actual weight of glass of 
int kinds can be accurately obtained from manufacturers'' cata- 
I, and the student is referred to these; they may be had by 
3 sing the manufacturers (see Figs. 73 and 74). 
in. This is made by coating thin, flat sheets of iron or steel, 
with tin alone or with a mixture of tin and lead. In the first 
be product is called bright tinplate, and in the second case terne 
Terne plate must not be used where it will be subjected to the 
. of acids or corrosive gases, since the lead coating is rapidly 
yed, and then of course the iron also. 



depends to a great extent upon the amount of tin used in the coating. 
This will vary from 8 to 50 pounds for a box of the 20 by 28-'inch 
sheets. 

A tin roof is formed by fixing together a number of these sheets. 
The sheets may be connected as shown in Fig. 10, or as shown in Fig. 
11. In the first case, they are said to be laid with a flat scam, and 
in the second case they are said to be laid with a standing seam. Tin 
roofs rot out very readily unless they are kept painted. If a new coat 
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1 Corrugation 5ide Lap 

Fig. 12. Lapping of Corrugated Steel. 


is given them every couple of years, they will last from twenty to 
thirty years. 

Tin can be laid on roofs whose pitch is very small, say -fV* The 
first cost is about as much as that of slate, but the cost of mainte¬ 
nance is very high. 

Shingles. Shingle roofs are very seldom used on buildings for 
manufacturing purposes, for the reason that they take fire quite 



widtlij although they can be obtained of a uniform Avi<ltli of iroin 4 
to 6 inches. They are laid like slate, the lap being made d in(‘li(‘s or 
more. They should never be laid on roofs whose pitch is less (Iian /j. 
It takes about from 800 to 1,000 shingles to lay 100 s(|uan‘ feel of 
roof. The cost is about $5.00 per 100 scjtiare h'ct; but iiiMhu* llu' Ix'st 
conditions, the life of shingles is only about ten ycuirs. 

Corrugated Steel. Corrugated steel is nnuk' from Hat sluxds of 
standard gauges, and may be either galvanizt'd or k ft as it com(‘s 
from the rolls. The corrugations are of dilFercnt sizcjj and witldis; 


the total width of the plates 
runs from 24 to 28 inches, 
and their length from 5 to 
10 feet, varying by 4 foot. 
The sheet most used for 



Fig. 13. ShoTivi-ng How Steel RooJlug is 
Fastened to Purlins. 


roof construction has 
c()rrnga.tions; is 2(1 iiiclu's wide' 
after corrugating; and will 
cover a width of 21 iiudu's 
Avitli on(‘ la]) and 211 inclu'S 
Avith tAVo la|)s. dliis rooling 


should ]){' laid Avith a, ])i(ch of 
hot less than i,and should have from G to S im-lu'.s hij) at tlio ends. 
For further information regarding the method of lapping and (he 
width covered, see Fig. 12. 


Comigated steel is fastened either directly to wooden ])urlin.s 
by means of nails, or directly to iron purlin.s either by means of a 
bolt and clip or by a clinch nail (see Fig. Id). 

It IS often advisable to know the .strength of corrugated steel 
when supported at certain distances apart by sn])]>orts jH-rpendieular 
to the corrugation.s. This unsupported length .letennines in n.anv 
cases the spacing of the purlins. The load in pounds per s-piare foot 
^vhich can be carried by a plate of span /, narall,.] <o il,,- 


jO = Auowaoie unit-stress; 
d = Depth of corrugation, in inches. 

Table IV, giving data relative to corrugated sheets, is taken 
from page 172 of the Pocket Companion of the Carnegie Steel Com¬ 
pany (edition of 1902), where also other valuable information is given. 

TABLE IV 

Corrugated Steel Data 


No. BT 

Birminoiiam 

Gaugk 

Thickness 

(Inches) 

Weight in lbs. feu 100 Sq. Ft. of Roof when Laid 
WITH 6-in. End Lap and One Corrugation, 2^-in., 
Side Lap, and Length op: 

5 ft. 

6 ft. 

7 ft. 

8 ft. 

9 ft. 

10 ft. 

16 

0.065 in. 

365 

358 

353 

350 

348 

346 

18 

0.049 

275 

270 

267 

264 

262 

261 

20 

0.035 

196 

192 

190 

188 

186 

185 

22 

0.028 '' 

156 ! 

154 

152 

150 

149 

148 

24 

0.022 “ 

123 

121 

119 

118 

117 

117 

26 

0.018 

101 i 

99 

97 

97 

96 

95 


Tiles, One of the most common sizes of plain roofing tile is 
10 V- inches long by GJ inches wide and f inch thick. Tile of this size 
weigh about 2\ pounds each. 

They are laid with a lap equal to 
one-half their length. They may 
be laid directly upon plank 
sheathing in a manner similar to 
shingles or slate, or they may be 
laid directly upon purlins (sec 
Fiers. 14, 15, and 16). In the Fig. 14. Method of Laying Fiat Tlle on 

° , MIT 1 Plank Sheathing. 

first case they are nailed directly 

to the sheathing, and in the second case they are connected with the 
purlins either with copper wire or clinch nails. Flat tiles are usually 
laid in cement; corrugated tiles arc made so as to interlock, and conse¬ 
quently in most cases require no cement. One convenience of tlie 
tile roof is that the skylights may be formed by laying glass tile in 
place of the other. 

Tile roofs are very substantial; but are very costly, in regard not 
only to the tiles themselves, but also in regard to the additional 



supported. Tile weigh from 700 to 1,000 pounds per 100 square feet 
of roof surface. They cost from $12.00 to e|40.00 per 100 square feet 
on the roof. 

Concrete Slabs. These are usually moulded directly in place 
by suspending forms from the roof trusses. They may or may not be 
reinforced, and in any case are usually not over 4 inches in thickness. 
Their weight is about 50 pounds per square foot. Their cost is from 
S16.00 to $30.00 per hundred square feet of roof surface. They are 
expensive, not only on their own account, but also from the fact that 
the weight of the roof trusses must be increased in order to carry the 



Pig. 15. Luaowici Tile on Steel Purlin.^. Fig. 10. Lndowici Tile on Sheathing. 


weight of the slabs. Concrete roofing may be used on roofs which are 
practically flat, I' inch to 1 foot being sufficient pitch. 

Felt and Asphalt. This roofing is laid upon shingles, and consists 
of one thickness of dry felt, three or four thicknesses of roofing felt 
well cemented together with asphalt cement, and laid with good laps 
where they join, and a coating of from 100 to 200 pounds of asphalt 
per 100 square feet of roof surface. Upon this asphalt, while hot, 
gravel screened through a |-inch mesh is spread in the quantity of 
about } of a cubic yard per 100 square feet. This class of roofing 
should never be kid on roofs whose pitch is greater than -J-, since, 
when heated by the rays of the sun, the asphalt will run and destroy 
the surface. It gives good satisfaction on roofs whose pitch is -iV* 
This class of roofing can be bought in rolls, and in this case the gravel 



Felt and Gravel Roofing. This roofing is similar to the above; 
only, in this case, tar instead of asphalt is used for the cementing con¬ 
stituent. This roofing does well on roofs of flat pitch, and should 
never be used on roofs whose pitch exceeds i. It can also be bought 
in rolls ready for laying, in which case the gravel is screened through 
a J-inch mesh. The prepared roofings are cheaper than those laid by 
hand; but they do not give good service unless great care is taken 
to fasten them down securely. In economy of first cost and main¬ 
tenance, they are equal to or better than tin. 

Sheet Steel. This should not be laid on a pitch less than unless 
the ends are cemented together where they lap. It comes in sheets 28 
inches wide and from 4 to 12 feet long, or it may be purchased in 
rolls 2G inches wide and about 50 feet long. When used in sheets, it 
may be had with standing crimped edges, in which case it is laid as 

5teel Roofinq.. orlar Paper 

Wire Netting! ^Asbestos. 

Fig. 17. Method of Laying Sheet Steel Fig. 18. Method of Laying Roofing on an 

with Crimped Edges. AnthCondensing Base. 


.Wood Nailing5trips^ 



^Sheathing 


shown in Fig. 17, In case it comes in rolls, it may be laid in the same 
manner as tin, with either standing seams or horizontal flat ones as 
shown in Figs. 10 and 11. Like corrugated steel, it comes in different 
gauges. No. 28 being that most commonly used. It can be laid 
cheaper than tin, on account of the long lengths obtainable. 

Patent roofings of many kinds are on the market. These come 
in rolls usually from 2 feet to 3 feet wide, and cover about 200 square 
feet of roof surface. The basis of most of these covers is asbestos, 
felt, magnesia, or rubber; and this is treated with either asphalt, tar, 
or some other preparation, and in some cases is covered with fine 
gravel. 

Non=Condensing Roofing. In cases where a metal, slate, or tile 
roof is used without sheathing, moisture is liable to condense upon the 
under side and drip on the floor beneath. This can be prevented by 
laying the material upon an anti-condensing base consisting of a layer 





Fig. 10. Hoof Construction lii'wiiieli Rafters Supporting the 
Sheathing are Laid on the Purlins which Connect the Trusse.s. 


covering directly upon them, beams are placed upon tne purlins, and 
on these beams the roof covering is placed. These beams are called 

rasters. Raft¬ 
ers are usually 
made of wood, 
while purlins 
are made of 
channels, I- 
beams, Z-bars, 
and, if the truss¬ 
es are spaced 
sufficiently 
close together, 
ices or angles. Figs. 
19 and 20 show how 
rafters and purlins 
are placed. Fig. 21 
illustrates the use 
of purlins made of 
tees. As purlins are 
more rigid about an 
axis perpendicular 
to their webs, they 
are liable to sag 
toward the eaves 

Fig. 30. Sheathing Laid Directly on Purlins. 

this case, sag rods are used, as shown in Fig. 22. 



EXAMPLES FOR PRACTICE 

1. Compute the roof rafters if the purlins are spaced 10 feet apart, 
the roof covering weighs 10 pounds, the sheathing 4 pounds, and the snow 
load per square foot of roof surface 12 pounds. 

This problem may be solved, either by assuming the size of the 
rafters and computing their spacing, or by assuming the spacing and 
computing the size of the rafters. The latter method is the one most 
commonly used. The spacing of rafters is from 18 inches to 4 feet. 
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The common spacing is 2 feet. The weight of the rafter itself is 
neglected in its design. 

The total weight per square foot which comes on the rafter is 
12 + 10 + 4 = 26 pounds. Since each rafter carries a portion of 
the roof 10 by 2 feet, the total 
weight on one rafter is 10 X 2 X 
26 == 520 pounds. The moment 
created by this weight is (520 X 
10 X 12) -^ 8 = 7 800 pound- 
inches. This should be equated to 

, Allowing 1 000 pounds to the 
c 

, , . Fig. 31. Use of Purlins Mad e of Tees. 

square inch as the unit-stress on 

the extreme fibre, and noting that I C — f 

there results: 



1 000 hd^ 
G 


= 7 800 


d = \/4G.S h 


The market widths of rafters are li, 2, 3, and 4 inches, 2 inches being 
the size usually employed. Substituting in the above formula, we 

have: 

c?='\/46.8 -j-2 = 4.8 inches. 

The rafters will be made 2 
by 6 inches, since this is the 
nearest market size. If a 
3-foot spacing of rafters was 
used, the required depth 
would be 5.92 inches, and a 2 by 6-inch would still be used. This 
spacing and this size of rafter would be the one to employ in the 
solution of the above problem. 

2. Design the purlin for the roof of Problem 1, above, if the trusses 
arc spaced 16 feet apart. 




Roof covering - 10 X 16 X 14 2 240 

16 rafters 6 by 2-in., 10 feet long, at 3 lbs, per 144 cu. in, 480 “ 

Total 4 640 pounds 

The moment caused by this weight is: 

(4 640 X 16 X 12) -h 8 = 111 360 pound-inches. 

The determination of the beam which will be used to withstand 
this bending moment is made by means of its section modulus. The 

formula ~ - is used in the design of beams. The values of I 

iS c 

and c are constant for any given beam, and therefore the value of 
I ^ c for any particular beam is a constant, and this constant is called 
the section modulus. It is therefore evident that if we have a certain 


bending moment and a certain allowable unit-stress, we can obtain 
the value of the section modulus by dividing the moment by the 
allowable unit-stress. Then, looking into one of the steel handbooks, 
the beam can be determined which will have a section modulus equal 
to or slightly in excess of the value that has been obtained by dividing 
the bending moment by the unit-stress. This beam will be the beam 
which, with a unit-stress equal to the one assumed, will withstand the 
bending moment under consideration. 

The handbooks issued by many of the steel companies are indis¬ 
pensable to the intelligent design of structural steel. That issued by 
the Carnegie Steel Company (edition of 1903) is one of the most con¬ 
venient; and since it will be frequently referred to in this text, its 
purchase by the student is desired. This book may be obtained by 
addressing the Carnegie Steel Company at its offices in any of the 
larger cities. The cost to students has usually been 50 cents; to 
others, $2.00. 

^ Assuming an allowable unit-stress of 18 000 pounds per square 
inch on the extreme fibre, the section modulus required to withstand 
the bending moment of 111 360 pound-inches is: 


111 360 
18 000 


6.19. 


Looking in the Carnegie Handbook at column 11 on page 100, 
column 11 on page 102, and column 9 on page 104, it will be seen that 
any one of the following shapes will be sufficient: 

One 5-inch 14.75-pound I-beam; 














Instead of the 5-inch I-beam as given above, a 6-inch 12.25- 
pound I-beam with a section modulus of 7.3 could be used, and would 
be more economical, since it is less in weight; and it would also be 
stiffer, since its depth is greater and its section modulus is greater. A 
comparison of the above weights shows the channel to be the most 
economical, since its weight is considerably less than either of the 
other two shapes. Channels usually make the most economical pur¬ 
lins; and for this reason no other shapes are usually inspected, the 
channels being used in the first case without being compared with 
other sections. Inspection of column 11, page 110, Carnegie Hand¬ 
book, shows that a 6 by 4 by |-inch angle could have been used for the 
purlin, since it gives a section modulus of 6.25. The weight of this 
angle, 23.6 pounds per linear foot, shows it to be far too uneconomical 
to employ. 

EXAMPLES FOR PRACTICE 

1. Design the rafters when the total weight of the snow and roof 
covering is 30 pounds per square foot, and the purlins are spaced 15 feet apart. 
Use 1 000 pounds per square inch as the allowable unit-stress. 

2. Design the purlins if the trusses are 12 feet center to center; the 
purlins are spaced 8 feet apart; the roof covering, which weighs 6 pounds per 
square foot, is laid upon 1-inch yellow pine sheathing resting directly upon 
the purlins; and the snow load is 10 pounds to the square foot of roof surface. 
Dse 18 000 pounds per square inch as the allowable unit-stress, and use a 
channel for the purlin section. 

7. Bracing. In order to keep the roof trusses erect, bracing 
is employed to join together their top chords and also their bottom 
chords. This bracing may consist either of small round or square 
rods, or it may consist of angles. The latter is the best practice, 
since it gives great rigidity to the structure; and in fact it should be 
used in all cases where machinery of any kind is attached to the 
trusses. One disadvantage of the rod bracing is that good connec¬ 
tions with the trusses are usually difficult. The bracing between 
the lower chords is lighter than that between the top chords, since 
its office is merely to prevent vibration, while that between the upper 
chords must take up the stresses caused by the wind blowing upon the 
ends of the building. The stresses in each of these classes of bracing 
can only be approximately determined; and for that reason it has 


3 by f^-inch angles shoiucl be usea. 

It is not customary to place bracing between each pair of trusses, 
but to place them between each alternate pair or bctw(‘cn ('very third 
pair of trusses. 23 shows several ways in which the bracing may 
be inserted. 

8. Economical Spacing and Pitch of Trusses. The term pitch 
which has been used in the preceding pages is the fraction obtained by 
dividing the span into the height of the truss at the ccuh'r of tlie 

span. For example, if a truss has 
a span of 60 feet, and a rise of 12 
feet at the center, it would lx‘ 
said to have a pitch of ; if the 
rise were 15 feet, the pitch would 
be I; and if the rise were 20 feet, 
the pitch would be The j)iteli 

Upper Chord Bracinq » . • i i i ■ 

- 01 a truss is seldom cxpressc<l in 

degrees by giving the angle tliat 
the top ehord makes with the 
horizontal. One exception is 

LooUinq Upward-The LowerChord Braeinq Very COmmon. It is tO USO tllO 

Fig. 23. MethodsomsertogBracing 30° pitch. This lias tlic advan¬ 

tage of making the height of the 
center equal to one-half the length of one side of the top chord—a 
fact which lends itself to ease in making the shop drawings. 

The maximum or minimum allowable pitch for any given roof 
depends to a great extent upon the class of roof covering employed. 
For pitches required for any given class of roof covering, sec Article 
5, p. 6. It might be noted that most of the patent roofings, or any 
roofing in which tar or asphalt is an ingredient, should not be laid 
upon roofs with a pitch greater than | or while most of the cover- 
mgs which consist of steel or clay products require pitches of or over. 

Pitches varying from J to ^ have very little effect upon the weight 
of the trusses. This is true only for trusses with horizontal lower 
chords. If the lower chord is cam&cred—that is, raised above the 
horizontal position—it greatly increases the stresses in the truss, and 
consequently the weight of the truss. The greater the camber, tlic 
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camber is constant, then the greater the stresses (and consequently 
the weight of the truss), the smaller the pitch. It is advisable not to 
camber the lower chord unless it is positively necessary. A camber of 
5 per cent of the span will increase the weight of the truss from‘10 to 
40 per cent, according to the pitch. 

Taking all things into consideration, a pitch of -J- or J is to be 
preferred over that of -J- or less, since, after the pitch becomes less 
than J-, the weight of the truss increases quite rapidly, the span being 
constant. 

For any given roof, there is an economical spacing of the trusses. 
As the spacing of the trusses increases, the weight of the purlins and 
bracing per square foot of area increases, while the weights of the 
trusses, the columns that support them, and the girts, or members 
which run from one column to the other and on which the siding of the 
building is placed, decrease. The most economical spacing of the 
trusses is such as will make the cost of the above quantities a mini¬ 
mum. It is evident that this spacing for trusses which rest upon 
masonry supports will be different from the spacing in case they rest 
upon steel columns. Attention is called to the statement that the 
sum of the costs, instead of the sum of the weights of the above- 
mentioned quantities, should be a minimum. This is due to the fact 
that the unit-cost of the purlins is considerably less than that of the 
trusses, it being in some cases only about one-half. 

The spacing of trusses is sometimes governed by local conditions, 
such as the placing of the machinery in the building and the probable 
position of future additions. Considering the spacing from a purely 
economical standpoint, it is probably well to space trusses about as 
indicated in Table V. 


TABLE V 
Spacing of Trusses 



Span, in I^eet 

Spacinq, in F 

EET 

10 to 30 

12 
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one span, and the side roofs consist of different spans and dilTi^nnit eliisses of 
trusses—the economical spacing may be somewhat different, iuid is usually 
less. 

The best method of determining the economical spacing is cither 
to make a comparative design or to consult the back \'olunics oi 
The Engineering Recordj Engineering New^'i, or sonic otlK’r good 
engineering periodicals. Designs of buildings which liav(‘ Ikhui con¬ 
structed are frequently given in these periodicals; and from thi'S(‘ llu' 
student may^ in addition to the spacing of the trusses, olitaiii much 
other valuable information regarding roof construction. 

Bulletin No. 16 of the University of Illinois Exj)crim<‘nt v^ladoii 
gives a systematic study of roof trusses, and shows the (‘licet on tlu' 
variation in the weights of rafters and purlins due to a variation in tlu' 
length of span. This bulletin, which can be had free for t!u’ asking, 
should be in the hands of the student. It may lie liad by addn'ssing 
'The Director,"' Engineering Experiment Station, Univc'rsity of 
Illinois, Urbana, Illinois. A most valuable book giving a systematic 
and extensive study of roof trusses and mill buildings, is “vSt<H‘I Mill 
Buildings/" by M. S. Ketchum, Engineering News Publishing Com¬ 
pany, New York, N. Y. 

9. Stresses in Roof Trusses, and Sizes of Members. vStrc'ssi's in 
roof trusses of any form can be computed by the methods of 'bStati(‘s” 
(pp, 23 to 73). On account of the ease and economy of manufa(‘lun', 
some form of truss is usually used in which there arc many nu‘mb('rs 
^ith equal stresses. The Fink truss, or some modifica.tion of it, is 
almost universally used (see Fig. 1, c, d, c, /). On page's 21 and 22 arc 
shown some forms of trusses, together with the pitches which an' 
commonly used. 

The stresses in the various members due to a vertical jiaiK'l h^ad 
of one pound are given. To obtain the stress in that member due 
to any other vertical panel load, multiply the stress here given by the 
vertical panel load. 

For example, if the stresses in (Fig. 24) or (Idg. 31) 
due to a panel load of 3 000 pounds, were required, they would be 










h Pitch 



k Pitch 





















dead weight of roof trusses and coverings, but to compute the stresses 
due to a dead panel load caused by 40 pounds per square foot of 
horizontal projection. The stresses resulting from this procedure 
arc very nearly equal to those produced by considering the various 
loads—as snow, dead load, and wind—separately or together. "V^dien- 
ever differences occur, they are on the safe side, except as noted below, 
and in the next article, in case of the stresses produced by the use of 
knee-bracing. 

The panel load to be used when 40 pounds per square foot of 
horizontal projection is considered,maybe computed from the formula: 

P = X ^ X ^ 
n 


in which, 

a~ Distance between trusses, in feet; 

I = Span of truss, in feet; 
n = Number of panels in top chord of truss. 


For example, let it be required to compute the panel load P for 
the truss of Fig. 24 when the span is 70 feet and the distance between 
trusses is 16 feet. Here a = 16; Z — 70; and n = 8. 


P - 


40 X 16 X 70 
8 


~ 5 600 pounds. 


The truss would then be computed for a vertical panel load of 5 600 
pounds, and the members designed to withstand the stresses thus 
obtained. 

This method is applicable 
to all spans up to 100 feet when 
the truss is set on masonry walls 
(or steel columns built in mason¬ 
ry walls) and the roof covering is 
of corrugated steel or any of the 
ordinary materials. Where clay 
tile or slate are used, 50 pounds 
should be taken; and in case of 
concrete slabs, 65 pounds would be about right. It is better practice 
to compute the stresses due to wind, snow, and dead loads when 
clay tile, slate, or concrete are used. 

Tn wlmre the roof truss is nlaced on steel columns and is 


Ua 



place in those members shown by heavy lines. In this case the 
stresses caused by 40 pounds per square foot of horizontal projec¬ 
tion are not large enough; but the truss will be safe enough if the 
stresses as determined by the 40 pounds are increased by the 
amounts indicated in Fig. 39. 

For example, let the truss of Fig. 24 be supported by steel columns 
and knee-bracing. Let the span be 60 feet, and the distance between 
trusses 16 feet; and let it be required to compute the stresses ini^ 
U 2 and Xg U^. Here P= (40 X 16 X 60) 8 = 4 800, and the stresses 

will be: 

Li U 2 (0.87 X 4 800) X 2.10 = -1- 8 770 pounds. 

F 3 C /4 (2 .60 X 4 800) X 1.50 == +18 700 pounds. 

In addition to 
the above condi¬ 
tions, shafting, 
heating appara¬ 
tus, small cranes, 
and electric wir¬ 
ing and other con¬ 
ductors are often 
attached to the 
lower chord of the 
truss. These cause 
additional stress¬ 
es. The case, is 
that of a concen¬ 
trated load or 
loads at the lower 
chord, and the 
stresses may be 
computed by the 
methods given in 
^^Statics.^’ 

For example, let a 5-ton hoist be connected as shown in Fig, 40 
This hoist runs longitudinally of the shop, or perpendicularly to the 
plane of the roof truss. The maximum stress in the truss due to this 
cause will occur when the hoist is directly beneath the truss. The 




Fig, 40. Fink Truss Loaded with 5-Ton Hoist; also 
Stre.ss Diagram of Same. 



TABLE VI 

Hoist Stresses in Fink Truss 


Member 

Stress 

Member 

Stress 

Lo Ua- 

-15 350 

LzUa- 

+ IZ500 

Lo Lz 

+ 13 700 

U4L'o 

- 6 900 

L'z Lb 

+ 6 100 

All Others 

0 


this condition, and Table VI gives the stress record. From this it is 
seen that the hoist does not affect all members of the truss. The 
stresses due to the hoist should be added to those caused by the 40 
pounds per square foot of horizontal projection, and the member 
designed accordingly. Of course, if the stress caused by the hoist 
decreases the stress caused by the 40 pounds, the member must be de¬ 
signed for the stress due to the 40 pounds. 

Note that concentrated loads, as in the case of the hoist, cause 
different stresses in symmetrical members on the two sides of the 
truss. In the final design, the members are made the same, being 
designed for the greatest stress. This is done for the sake of economy 
in manufacture; and besides, it might be desirable to change the 
hoist to the other side of the truss. 

For Fink trusses with pitches of from -J- to i, and spans of less 
than 100 feet, very light angles are usually required for the members, 
unless heavy, concentrated loads are placed on the lower chord. The 
thickness of the connection plates is seldom more than -| inch, the top 
chord angle seldom greater than 5 by S-^-inch, the lower chord angle 
seldom greater than 3 by 3-inch; and the web members are usually 
composed of angles either 2 by 2-inch or 2J by 24inch. It appears 
to be the rule, in present practice, to make the sizes such that the 
thickness shall be i or yV ii^ch. Connection plates for spans up to 
60 or 70 feet are usually J inch thick, except in the case of that 
at point in. 





















indicate that the sizes of knee-braces vary from two angles by 2^ 
by J-inch for spans of 30 feet and a height of building of 35 feet, to 
two angles 4 by 3 by for a span of 70 feet and a height of 

building to the top of the truss of 75 feet. 

In case of roof trusses with the chords nearly parallel (see Fig. 
3, p. 2), the stresses, on account of the small depth, are usually 
quite large, and much heavier members than above mentioned are 
required. In some cases, 6 by 6-inch angles with 8-inch plates are 
used, and connection plates of | to ^ inch are common. 

In cases where the trusses are subjected to the action of corrosive 
gases, the thickness of the members should be made greater than that 




Fig. 41. Bending Tendency, Ends Free. Fig. 43. Bending Tendency, Ends Fixed. 

required by the design alone, since corrosion will decrease the section 
considerably, and this should be allowed for. 

10. The Steel Truss=Bent. When a truss is connected to steel 
columns at its ends and by means of knee-bracing (see Fig. 39), it 
forms what is called a steel iruss-bent. The stresses in the truss 
due to the roof covering and snow loads are the same as when it is 
supported by a masonry wall; but the wind stresses are different. The 
wind blowing on the roof and also on the sides of the, building, causes 
stresses in the truss. The wind on the building is transferred to the 
columns, which, by means of the knee-braces, cause stresses in the 
truss. The whole bent tends to bend as shown in Fig. 41 if the ends 
of the columns rest on masonry pedestals. If the ends of the columns 
are securely bolted to heavy masonry pedestals so that the ends of 
the post will remain vertical, they will tend to bend as shoAvn in Fig. 
42. In the first case, the overturning is resisted by the bending of the 
post as shown at b and 6' (Fig. 41); in the second case, by bending as 
at b. c. and c' ("Fier. 42b Since the Dost is the same size throii^rhout. 


ing moment in the post at b and b' (hig. 42) is less than it is at 
h and 6' (Fig. 41), as in the first case there are only one-half the num¬ 
ber of points to withstand the total bending that there are in the 
second case. 

The wind blowing on one side of the building causes a compres^ 
sive stress in the column on the leeward side (the side opposite that on 
which the wind blows) and a tensile stress in the column on the wind¬ 
ward side (the same side on which the wind blows). It also creates a 
bending moment as 
mentioned above; 
and this, as well as 
the direct stresses, 
must be taken into 
account when the 
post is designed. 

The case is that of 
a member under 
direct compression 
and bending at the 
same time. 

The stresses in 
the knee-braces and 
the columns, and the bending in the columns when the ends of the 
posts are not fixed, may be computed from the following formulae, in 
which, 

W = Total wind load perpendicular to the roof; 

Wh = Horizontal component of W] 

Wy = Vertical component of W; 

Wi = Total wind load on the side of the building; 

w = Unit wind load normal to the roof; 

' yi^ = Unit wind load normal to the side of the building; 

a = Distance between trusses, in feet. 

These and other characters are shown in Fig. 43. 

W == wa-yj 



ah 


W,’-^ + + ) + w, -L 

^ ' ~^2 

TT^ 4 + TFh (A + ^ ) - TKv 4- 
5.0 = +-?-^i =n 

e 

Sal. = + -^ 

e 

Bending moment at b = H^n — Wi m) 

Bending moment at h' = TI^ n. 


The stresses in the truss caused by the wind are the same as if 
it were under the action of the normal wind load W, and in addition 
two concentrated loads equal in intensity and direction to the stresses 
in the knee-braces and at the same point of application, and two 

forces and E^, which may be 
computed as follows: 

771 

Fig. 44. Application and Direction of ttie _-_ 

Exterior forces. ^ m 



For the points of application for these loads and for their direction, 
see Fig. 44. The stresses can now be computed by the method of 
vStatics. 

The diagram for such a truss-bent is given in Fig. 45. The span 
is 60 feet, the rise the distance between trusses 16 feet; and the 
wind pressure is taken as 18 pounds per square foot normal to the 
roof surface, and 20 pounds per squai’e foot normal to the sides. 
In this cascj'w; = 18 pounds; a = 16 feet; r =60 -r- 4 = 15 feet; w = 
20 pounds; h = 20 feet; = 14 feet; m = 6 feet; and i = 60 feet. 
The length of is readily computed to be 33.5 feet; L^, 9.1 feet; 
and c = 5 feet. The values of the quantities and stresses are com¬ 
puted as follows (see Fig. 46): 

W = IS X IG +" 15" == 9 650 pounds, 
irq = 16 X 20 X 20 = 6 400 pounds. 


5ftb= - 


5 


= -1-8 640 poimds. 


= -21 440 pounds. 

El = = 12 520 pounds. 

5_36^14 -6409_x4^3^^Pp^^,^^^ 

The horizontal and vertical components of the stresses in the 
knee-bracing should 
now be computed. 

They are: 

For ah : liorizon- 
tal, 7 240; vertical, 8240 B 
4 7G0 poimds. 

For a'6': hori¬ 
zontal, 17 900; verti¬ 
cal, 11 SOO poimds. 

As a check upon 
the computations, 
tlie sum of the val¬ 
ues of E^, E^j and 
should be equal 
to the sum of the 
horizontal compo¬ 
nents of the knee- 
braces. By sum¬ 
ming up the above 
values, it will be 
seen that they check by 80 pounds, which is less than 0.4 of one per 
cent and is a close enough check (see Figs. 46 and 47). 

To obtain the vertical reactions, proceed as with a simple truss. 
For R^y take the center of moments at (see Fig. 47). Then: 

72., = _L j 8 650 X 15 + 4 320 X 7.5 -f 4 760 X 9.1 -11 800 X (60- 9.1)} 

== —6 514 poimds. 

The negative sign indicates that the reaction acts downward; that is, 
thp trii.ss must be riveted to the post at io, or the end of the post 






= 4 -S 180 pounds. 

The bending moment at & is: 

Mx, =14 X 5 3C0 - 4 X 6 400 == 49 440 pound-feet; 

and the bending 
moment at 6'is: 

Mbi = 5 360 X 14 
=75 040 pound-feet. 

The forces in 
their proper di¬ 
rection are now 
placed on a dia¬ 
gram of the truss 
(Fig. 47), and the 
stresses are solved 
by the method of 
Statics. The stress 
diagram is given 
in Fig. 45, and the 
stress record in 
Table VII. 

The above for¬ 
mulae are for cases 
when the columns 
are free at the 
lower end. \Vhen 
the columns are 
not free, they are 
called fixed] that 
is, they are sup¬ 
posed to be so 

tightly connected that they cannot move when the post bends as 
shown in Fig. 42. In such cases the result is the same as if the 
columns were shortened by an amonut 4- 2, and the following 
formulte result (see Fig. 48): 


Fig. 46. Position, Direction, and Intensity of Wind Forces, 
Ends Free. 



Pig. 47. Position, Direction, and Intensity of Exterior Forces, 



TABLE VII 

Stress Record of Truss»Bent under Wind Load 


Member 

Stress 

Member 

Stress 

x-z 

-15 700 

9-10,11-12 

-f- 6 500' 

X-3 

-15 700 

12-13,14 

-15 300 

X-6 

-10 700 

Y-4 

-1- 6 500 

X-7 

-1 0 700 

Y-8 

- 1 900 

X-9 

4 1 500 

y-iz 

- 9 600 

X-13 

+ 1 5400 

I3./4-I5 

- 1 300 

1-2 

-t- 5 ZOO 

l-Y 

wmBsmi 

2-3 

- Z4I 0 

15-Y 

-1 1 440 

3-4 

-t 8 500 

A-1 

Hfirf 

4-5 

- 7 500 

c-15 

BKKIE^I 

5-6 

+ 2 100 

b-c 

- 5457 

6-7 

- 2410 

b’- C 

- 5 193 

7-8 

-f 11 000 

9-IO-JI 

0 

8-9 

- 7 600 

13-14 

0 


W 


^wa'yj: 




Wi= Witt (712 + _) 




^ab” 4* 




ASa'b'= 




Sbc= + 


H^(f + ^) + T7 ,(m+ -|-+ 


aSu'c'^ 4- 


TFaf + -f-) + TFt(m + -^+ J:^) + w .~ 





























































Bending moment at h — Mh = (-^ - 

Bending moment at b' = = 


Por the truss-bent of Fig. 45, when the columns are fixed at the 
base, the stresses are the same as if the columns were shortened by an 
amount -r 2, as above mentioned. The bent would then appear as 
in Fig. 49, and the values of the various stresses and the quantities, 
together with their points of application, are: 


= 18 X 16\/30'+ 15' = 9 G50 pounds, as before. 
TFj = 13 X 16 X 20 == 4 ICO pounds. 

4 ICO + 4 320 


H, - //, = 


— = 4 240 pounds. 


„ ,4 240 X 13 - 4 ICO X 6.5 , 

5ab = -1-r-= -1-5 616 pounds. 

D 

Q, 4 240 X 13 _ no/I 1 

Sn'h'= ---— — 11 024 pounds. 

5 

„ , 4 160 X 7 + 4 320 X 20.5 - 8 650 X 45 , 

>Sbc = +■-jTp--—4 526 pounds. 

„ 4 160 X 7 + 4 320 X 20.5 + 8 650 X 15 , , 

oi,'c'=-- = —4 124 pounds. 

^ 4 240 X 7 . , 

Ei ^ - j: -= 4 947 pounds. 


^ 4 240 X 7 - 4 160 X 0.5 , ^ 

= -g--= 4 000 pounds. 

Ml, = 4 240 X 7 - 4 IGO X 0.5 = 27 600 pound-feet. 

Ml./ = 4 240 X 7 = 29 680 pound-feet. 


The stresses in the bent are then computed in a manner similar 
to that used ^vhen the columns are fixed, jE^, and the stresses in 
the knee-braces being attached to the truss as concentrated loads. 

Pince in this case, E^j and the stresses in the knee-braces are 
less than they are when the columns are free at the base, the 'wind 
stresses throughout the truss will be less when the columns are fixed 
than -when they are free. 

On account of the difficulty of fixing the ends rigidly, it is advis¬ 
able always to consider the ends free and to compute the stresses 
accordingly. 






















































the wind stresses in trusses of steel truss-bents by the method given 
above, but to use the 40 pounds per square foot of horizontal 
projection and to correct the stresses as previously mentioned (see 
Fig. 39). 

The formulae of this article giving the stresses in the knee¬ 
bracing and the bending moment in the columns, should be used in 
all cases, and the posts and knee-braces designed according to the 
stresses so determined. 

In cases where the 40 pounds per square foot is used, the direct 
stress in each column is: 

„ 40 X a X Z 

s = -2-= 

and the column should be de¬ 
signed for this stress, together 
with the stress due to the bend¬ 
ing at the point where the knee- 
brace joins the column. See 
^'Strength of Materials,^^ pp. 85 
and 86. 

In case a crane is attached 
to either the truss or the column, 
the stresses due to its action must 
be considered in the design. 

11. Suspended Loads. Un¬ 
der this head come any loads 
which may be suspended from 
the lower chord of the truss. 

The load may not be actually 
suspended from the underneath 
part, but may be placed above, 
and the connections so arranged as to 'bring the weight on the 
lower chord. This weight should preferably be concentrated at 
a panel point. In case it cannot be brought directly to the panel 
point, it may be distributed over a portion or all of the panel. In 
this case the portions distributed to the adjacent panel points are 




Fig. 49. Position, Direction, and Intensity 
of Wind Forces, Ends Fixed. 




tension and bending, and must be designed lor sucn stresses ^see 
“Strength of Materials/' pp. 85 and 86). 

The suspended loads may consist of small hand cranes; shafting 
for transmission of power; heating apparatus, such as steam or hot-air 
pipes; water or compressed-air tanks; or platforms on which stand the 
operators for the cranes or hydraulic lifts. Figs. 50 and 51 show 

trusses with vari¬ 




ous forms of sus¬ 
pended loads at¬ 
tached. 

12. Details of 
Roof Trusses. 
The spans of tri¬ 
angular roof truss¬ 
es of the Fink type 
are usually less 
than 100 feet, and 
the spans of roof 
trusses with chords 
nearly horizontal 
are seldom greater 
than 50 feet. For 
trusses of such 
spans the details 
are almost stand¬ 
ard. Since these 
spans and trusses 
constitute a large 
majority of those 


built, only the details of such trusses will be considered in this text. 

Where trusses rest on masonry walls or on light columns in 
masonry walls, provision is made for expansion due to temperature. 
For trusses up to 75 or 80 feet, slotted holes are placed in the end¬ 
bearing, and the bearings rest directly upon another plate. Bolts 
are fastened to the masonry, and extend upward through the slotted 
holes and have nuts on their ends. The nuts hold the truss securely 


-flTc 
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masonry at least 6 inches. Fig. 52 shows details of an expansion 
bearing of this character. In case the span of the truss is greater 
than 75 or 80 feet^ a roller or a 
rocker bearing is used. Figs. 53 
and 54 show details of this class 
of bearings. 

For convenience in refer¬ 
ences to the common Fink truss, 
the following notation will be 
used: the points in the upper 
chord are given the letter [7, with 
a subscript corresponding to the 
number of the joint from the left 
end. The lower chord and in¬ 
terior joints are given the letter 
L, with a subscript correspond- = Allowance for Expansion 

ing to the number of fte joint ,3 Slotted-Holo Expansion Bearing, 

from the left end (see Figs. 24 to 

38). The advantage of this system of notation is that it enables 
one to refer to any particular joint by the use of the letter and its 
subscript, and its position will at once be apparent to the mind 

without the use of a fig¬ 
ure. 

If a truss rests on ma¬ 
sonry walls, three meth¬ 
ods of making the details 
at Lq are in common use. 
These are shown in Figs. 
55, 56, and 57. The de¬ 
tail shown in Fig. 55 is 
the most commonly used; 
but its use is not advised 
unless a sufficient number of rivets are placed in the members to take 
up both the direct stress and that due to the fact that the point of 
application of the reaction does not coincide with the intersection 
of the center lines of the chord members. 








e 




Fig. 51 Rocker Expansion Bearing. 

In case the bearing shown 
in Fig. 55 is used, the number of 
rivets in Lq may be calcu¬ 
lated from the equation: 


in which, 

n = Number of rivets required; 

V — Allowable stress on one rivet; 
R = Vertical reaction; 
p == Rivet spacing, in inches; 
e = Distance as shown in Fig. 55. 


Fig. 55. 



Fig. 50. 



Details of Entls of Roof Trusses. 


If the number of rivets in is desired, it may be calculated 
from the equation: 


n^v — Sn = 


^S_e, 
V ' 


in which S is the stress in 17^, e the distance shown in Fig. 55, and 
the remaining notation as above* 

If the point of application of the reaction coincides with the 
intersection of the center lines of the top and bottom chords, the 
number of rivets required to withstand the direct stress, which is the 
only stress would be equal to the stress in that member divided by 




In order to illustrate the use of the above equation, and to bring 
out the fact that more rivets are required when the point of applica¬ 
tion of the reaction does not coincide with the intersection of the upper 
and lower chords than when it does coincide, an example will be 
solved. The stresses, the thickness of the connection plate, and the 
distance of the point of application of the reaction from the inter¬ 
section of the chord, are as shown in Fig. 58. 

It will be assumed that the chords consist of two angles each; 
and since this is the case, the allowable unit-stress in one rivet will be 



Fig. 58. Data for Example on Page 37. Fig. 59. Eave Detail for Fig. 57. 


3 750 pounds, the value of a |-inch rivet in bearing in a J-inch plate 
when the allowable unit bearing stress is 20 000 pounds per square 
inch. If the point of application of the reaction coincides with the 
intersection of the two chords, the number of rivets required will be: 


For I/O 


45 000 
3 750 


For Lq I/j 


40 000 
3 750 


12.00 rivets. 
10.67 rivets. 


Since the point of application of the reaction does not coincide 
with the intersection of the chord, the number of rivets required in 


L„ U, is: 


3 750 - 45 000 n = 


C X 45 000 X 4.44 








n = 6 + ']/U2.5if=^ 17.9, say 18riv(;ts. 


The number of rivets required in is: 



Fig. 62. (33^ 


Details of Toi^.s of ColiiTiius. 

and dividing by 3 750 and completing the scpuirc, there results: 
n = 2.67 + Vll3,75= 13.32, say 14 rivot.s. 

Inspection of the above results' shows that when tlie jwint of 
application of the reaction is placed 10 inches from the intersection of 
the chords, it requires 6 more rivets in the upper chord and 3 more 
rivets in the lower chord than would be required if the point of appli- 

tinn nf +Vio •rilO i-J + lOVl .-k J ..'T'riJ.'U J.1 * J. _ 1* (» . -I 1 T 






commonly used; but m most cases no allowance is made for the 
additional rivets required because of the fact that the reaction does not 
coincide with the intersection of the chord members. The student 
should always compute the rivets by the formulae given above^ since 
it is very evident that neglect to do so causes the joint to be exceed¬ 
ingly weak, in some cases as much as 50 per cent, as is shown in the 
case of Tq in the above problem. 

Fig. 56 is excellent, but the length of the bearing plate, which 
should be as long as the connection plate, is liable to become greater 
than the width of the wall. In such cases the detail show in Fig. 
57 is to be used. The objection raised to these details is that the end 
connection plate prevents the placing of a purlin near the end of the 
roof truss. In case sheathing is used, this objection does not hold 
good, since the overhanging sheathing will reach to the end of the 
truss and form a good eave detail, as shown in Fig. 59. 

When the roof truss rests on steel columns which are composed 
of latticed angles, the connections may be made as shown in Figs. 
60 and 61. Fig. 60 is preferable, because it gives a more rigid con¬ 
nection than is given by Fig. 61. If the columns consist of two panels 
placed close together, back to back, the same details may be used. If 
the column consists of one I-beam or of two channels placed back to 
back at some distance apart, then details shown in Figs. 62 and 63 
may be used. 

Where one member is joined to another and makes an angle or is 
perpendicular to it, then details as shown in Figs. 64 and 65 may be 
used. It is not good practice to cut the angles as shown at b in Fig. 
65; a is a better detail. No joints should have less than two rivets. 

In places where three members meet, and two make the same 
angle with one of the others, the details should be made as shown in 
Fig, 66. The leg of the angle which is not joined to the plate should 
always be upward. This prevents the dust and dirt from becoming 
mixed with the moisture and running or jarring down into joints at 
the lower ends of the members. 

At and ig, square plates (see at left. Fig. 67) should be used 
where possible. If the stresses are such that more rivets are required 
in one member than in the other, then the plate should be cut as 


At 4 the splice occurs, since Fiiik lruss('s arc iisnally slnpia'd 
in two parts. In addition to the vertical eoiinccliou plal(', which 
also acts as a splice plate, the ))()tto)n pla(<‘ is used (s('(^ Fi>^, dS). 
Rivets shown in black indicate that tlx; holes arc Icl I oja'ii, ihc picc(\s 
in which they occur are shipped separattdy, and tluai arc riveted 
together at the place where the truss is put uj). 

In some cases where the inemher is long enough to sag 




Fig. (if). 

Details ot Roof Truss Coiiuootious. Stu^ also <Vr ainl (IH. 


considerably, or where it is desired to eoniK^ct a load (siu^li ns a liaiid 
hoist) at its center, a vertical il/ is run Ironi and (‘oiuu'cti'd to 
the lower chord. No stress is caused in this iiu'inlx'r by any load 
except the load at M, in which cavse the vstress is eijuid to that load. 
If a load is at M, it will cause stresses in otlua* iiuaiilH’rs of tlu^ truss, 





nil] 


I jpa Lent ven Ilia lors 

IJ In such cases th( 

ventilation is usu 
ally obtained b; 
a small house 
shaped construe 
aior (see Fig. 71). The side; 
h louvres or windows, or lef 
of wood or of corrugated o: 
d louvres, see Figs. 124, 125 
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ROOF TRUSSES 



the amount of light admitted from the sides of the building is 
not sufficient to light up those parts of the shop near the center 
of the trusses. In some cases the saw-toothed truss is used, in 
which case the entire surface of the short rafter is covered with glass. 
In case the ordinary triangular roof truss is used, a portion of the 
roof covering must be made of glass, so put on as to prevent leakage 
and also to prevent the moisture which forms on the under side of 
the glass from dropping in the shop. Fig. 72 shows the glass in 
place on a saw-toothed roof; and Figs. 73 and 74 give the details of 
several methods of securinsr dass on the roof so that no leakage or 
















44 


ROOF TRUSSES 



Fig. 73. ‘‘Paradigm” Method of Glazing. 


ing certain fea¬ 
tures which the 
experience of the 
engineer in charge 
indicates as neces¬ 
sary. For ordi¬ 
nary structures, 
however, several 
very satisfactory 
specifications are 
on the market. 
These consist of 
from 15 to 20 
pages, bound in 
paper, and may 
be had hr twenty- 
five cents a copy. 
Two very satis¬ 
factory specifica¬ 
tions are tlioso of 
Charles Evan 
Fowler and M ilo S. 
Ketchum. Either 


may be had by addressing the Engineering News Publishing Company, 
New York City. Fowler's specifications, in addition to giving speci¬ 
fications for load stresses and workmanship, give much valuable in¬ 


formation regarding the stresses 
in different kinds of trusses, be¬ 
sides various details showing the 
use of corrugated steel. 

An extended set of specifica¬ 
tions is not required for the de¬ 
sign of ordinary roof trusses. In 
addition to the information re- 



Pig. 74. “ Anti*Pluvius ” Mot,hod of Ghizing. 


For Bearing of Steel on Masonry.250 to 400 “ “ “ 

For Compression.P = 24 000 — 110—. 

r 

In case the stresses are those due to crane loads, the unit-stresses in 
tension and compression indicated in Table VIII should be reduced and 
respectively. Members of the lateral bracing and their connections maybe 
allowed an increase of 25 per cent over the unit-stresses there indicated. 

[n tlie equation above given ^Tor Compression/^ I is the length of 
the member in inches, and r the least radius of gyration. The ratio 

of - should never be greater than 120. 
r 

The gauge line or gauge is the line on the flange of a shape, on 
which the rivets are placed. In angles and channels It is located by 



Fig. 75. Gauges Tor Angles, Channels, and I-Beams. 

giving its distance from the back of the shape; in the case of I-beams 
the distance between two gauge lines on opposite sides of the web is 
indicated. Some angles have double gauge lines, in which case the 
rivets are placed first on one and then on the other; this is called 
staggering. Fig. 75 shows gauge lines for various shapes. 

Rivets f inch in diameter are generally used in legs of angles 3 to 
4 inches long or greater. For the gauge lines and the maximum sizes 
of rivets to be used in angles, see Table IX. For similar data for 
channels and I-beams, see Carnegie Handbook, pp. 177-185. 

It is often desirable to express the length in feet instead of inches, 
in which case the formula becomes: 

P = 24 000 - 1 320 

r 








TABLE IX 

Gauges and Maximum Allowable Rivets for Angles 
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IV) 

1 - 

1 - 

.zizq 

1- 



L 

0 

Maxi¬ 
mum 
Rivet 
OR Bolt 

L 

9 

Maxi¬ 
mum 
Rivet 
OR Bolt 

L 

0 

Maxi¬ 

mum 

Rivet or 
Bolt 

S 


X 
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♦ ■When thickness is J inch or over. 


For convenience in designing, the values oi L r should be plotted 
as ordinates, and the resulting values of P as abscissse, on cross- 
section paper, and the curve drawn in. Then the value of 
P for any given value oi L r may be taken at once from 
the diagram without the labor of substituting in the above 
formula. 

The bearing value of a rivet in a plate of given thickness is equal 
to the thickness of the plate, times the diameter of the rivet, times the 
allowable unit bearing stress. The value of a rivet in single shear is 
equal to the area of the cross-section of the rivets times the allowable 
unit shearing stress. The bearing values of rivets of different diam- 

_* _.A 


TABLE X 

Bearing and Shearing Values of Rivets 


Diameter 
OF Kivet 

Single Shear 
( at 10 000 lbs. 

Bearing in Different Thicknesses of Plates 
( at 20 000 lbs. per sq. in.) 

(Inches) 

per sq. in.) 

1 in. 

in. 1 

f in. 

r« in. 

i in. 

I'nin. 

f in. 

in in. 

i 

1 960 

2 500 

3130' 

3750 






A 

2 480 

2 810 

3520 

4 210 

4 920 

i 




f 

3 070 

3130 

3910, 

4 690 

5 470 





iff 

3 710 

3440 

4290; 

5160 

6010 

6 880 





4 420 

3 750 

4 690' 

5 630 

6 560 

7 500 

8 440 



ie 

5 ISO 

4 070 

5 080 

6090 

7110 

8120 

9150 

10160 


i 

6 0)0 

4 380 

5 470' 

6 570 

7 660 

8 750 j 

9 840 

10 940 

12 040 


DESIGN OF A RIVETED ROOF TRUSS 
14. Let it be required to design a Fink roof truss of 64 feet span 
and I pitch, the distance between trusses being 16 feet. The roof 
covering is taken as 12 pounds per square foot of roof surface, and the 
total snow and wind load will be taken as 30 pounds per square foot 
of horizontal projection. The weight of the steel in the roof truss 
will be computed from Merriman's formula (see Art. 4, p. 6). The 
total weight is now found to be: 

Weight of truss, X 16 X 64 ( 1 + ^ 5S0 pounds. 

Weight of roof cover, 35.6 X 2 X 16 X 12 == 13 650 pounds. 

Weight of wind and snow 64 X 16 X 30 = 30 700 pounds. 

Total 49 930 pounds. 

Each apex load. is therefore 49 930 8 = 6 240 pounds. By 

multiplying this value by each of the stresses as given in Fig. 25, the 
stress in each member is computed as follows: 

-^'0 F’l = 7.83 X 6 240 = 48 800 pounds 

Lo L, - 7.00 X 6 240 = 43 700 “ 

U, L, = 0.89 X 6 240 = 5 580 

= 7.38 X 6 240 = 46 000 

L, and U. L., = 1 .00 X 6 240 = 6 240 

L, = 6.00 X 6 240 = 37 450 “ 

4 = 1.79 X 6 240 - 11 150 

U. U, = 6.93 X 6 240 = 43 200 " 

4 4 = 4.00 X 6 240 = 24 950 

4 4 = 2.00 X 6 240 - 12 475 



angles smaller than 2J- by 2-inch, will be allowed. 

Fig. 76 shows an outline diagram of the truss, with the stresses 
placed upon it. A positive sign signifies a tensile stress, and a negative 


sign signifies a compressive stress. 



The length of the top chords is 
1 / 32 ^ + IG'-* = 35.6 feet; and tlic 
length of each panel is -J of this, 
or 8.9 feet. The liorizontal pro¬ 
jection of one panel is of half 
the span, or 32 -r 4 — 8 feet. 

Design of the Purlins. The 
distance between the trusses is 
16 feet, and the distance between 
the purlins is 8,9 feet; therefore 
the load coming on one purlin is: 


Roof covering, 8.9 X 10 X 12 = 1 710 pounds 
Snow and wind, 8 X 10 X 30 — 3 840 “ 


Total — 5 550 pounds 

This should be resolved in two components, V and H, perpendicular 
and parallel to the truss chord. These are determined I)y the pro¬ 
portions of similar triangles, as follows: 


7 : 5 550 = 32 :35.G 

y — 4 . 990 pounds. 
11 : 5 550 = 16 :35.6 

// = 2 495 pounds. 


The bending moment caused by V is = (4 990 X Ki) -v- 8 = 
9 980 pound-feet. The bending moment cuiised by II is d/„ = 
(2 495 X 10) ^ 8 = 4 990 pound-feet. The stress caused In’ ]' is = 


; and the stress caused by H is 

/ j' 


and tliere i.s also the 


con¬ 


dition that the sum of these two stresses shall not be greater than 
15 000 pounds. Since the above formula involves the moment f)f 
inertia and half the depth of the beam, a beam must be chosen, and 
its moment of inertia and half-depth substituted in the above equa¬ 
tion, and the equation solved- In case the sum of the stresses is in 
excess of 15 000 pounds, or very much smaller, a re-computation must 













A 15-incli 42-poiind I-beam will be assumed, and will be examined 
to see if it fulfils the necessary conditions. The value of 7 and F are 

15 

taken from the Carnegie Handbook, p. 97. The value of c is —^ = 

5 50 ^ 

1 \ in the first case, and == 2.75 in the second case. The 


quantity 5.50 is the width of the flange of the I-beam, Substituting 
in the above formula, there results: 


9 980 X 12 X 7| 4 990 X 12 X 2.75 

441.8 14.62 


13 330 pounds 


The above I-beam could be used; but in case the sheathing is laid 
closely and nailed tightly, we may consider it acting as a beam of a 
span of 16 feet, 8.9 feet deep, and of a thickness equal to that of the 
sheathing, which in this case \vill be assumed as 1-^ inches. The 
sheathing will then take up the moment caused by the force 77; and 
the purlin will take up the vertical bending moment alone. The 


stress in the sheathing due to the force H is 


I * 


Here M — 


4 990 X 12; c = 8.9 X 12 ^ 2; and / = Therefore, 

12 


^ _ 4 990 X 12 X 8.9 X 12 X 12 
2 X 1.5 (8.9 X 12)^ 

= 20.95 pounds per square inch, which is insignificant. 

The vertical bending moment taken up by the purlin is 9 980 X 12 = 
119 760 pound-inches, and this requires a section modulus of 119 760 
H- 15 000 = 7.98. By consulting pages 101 and 102 of the Carnegie 
Handbook, the following is found to be true: 

An 8-inch 11.25-poiind channel is just too small. 

A 7-inch 17.25-pound channel gives the nearest section modulus. 

An 8-inch 13.75-pound channel would be lighter and stiffer. 

A 9-inch 13.25-pound channel would be still lighter and stiffer; and 
since it weighs less than any of the others, it will be more economical. 

A 9-inch 13.25-pound channel will accordingly be used for the 
purlins. 

On account of one half-panel load coming on the purlin at the 
ends and ridge of the truss, these purlins must theoretically be only 
one-half as strong as the other; but, on account of the fact that all 


case it happens that the lightest weight 9-inch clianncl is j-cqnircd for 
the intermediate purlins as well as for the end ones. To ilhistrate 
the above, suppose that the purlins were reqidrcd to bo lO-nuii 25- 
pound channels, then the end purlins would be made of 10-mch 15- 
pound channels. 

In case sheathing is not used, then some other method must be 
employed to take up the bending moment due to the force 11 . 'riie 
usual method of doing this is to bore holes in the center of the purlins 
at the middle point of their span, and to connect tliem with rods 
which run from one eave up over the ridge and down to the otlier cave 
(see Fig. 22). 

Design of Tension Members. For Member L^: Tlie re¬ 
quired net area is 43 700 15 000 = 2.92 scpuiro inclu's. By (‘on- 

sulting the Carnegie Handbook, p. 118, it is seen that two /> by 3 
by --^^-inch angles give a gross area of 1.78 X ^ 3).50 .s(inaro 

inches. From this must be subtracted tlie rivet-liole inad(^ by a 
f-inch rivet. Since all rivet-holes are pimclied J iiub larger in diam > 
ter than the rivet, the amount to be substracted from tli(' above 
gross area is X (f + X 2 = 0.54, there being two rivet-holes 
taken out of the section. This gives a total net area of 3,50 — 0.54 
= 3.02 square inches. As this is but slightly larger than the rc^- 
quired net area, these angles will be used for this member. Since 
the stress in this member is the greatest stress in the bottom chord, 
and since the bottom chord is made of the same section np to the 
splice at on account of economical construction, it l)eiiig clieaper 
to run the same sized angle throughout than it would be to (change 
the size of each panel and make a splice at each panel point, the size 
of angle as determined above will be used for the first two panels of 
the bottom chord at each end. 

For Member The required net area is 24 950 -4- 15 000 

= 1.67 square inches. From Carnegie riandl)ook, p. 115, two angles 
2i by 2 by J-inch give a gross area of 2 X 1.06 = 2.12 square inches; 
and taking out two §-inch rivets, the net area is 2.12 — (S + J) X 2 
= 1.74 square inches. This coincides very closely with the reejuired 
area, and this angle will be used. Even if this angle should liave 
been in excess of the required area, it would still be necessary to 



For Member U^: The required net area is IS 725 15 000 = 

1.25 square inches.' Two angles 2-^ by 2 by |-inch give a gross area 
of 2.12 square inches, and a net area of 1.74 square inches, as above 
computed. Although they give an area considerably larger than that 
required, nevertheless they must be used, since they are the smallest 
allowed. 

For Members and L^: The required net area is 6 240 -h 
15 000 == 0.42square inch. One angle 2.^- by 2 by J-inch gives a 
gross area of 1.06 square inches. The amount to deduct from tliis 
IS i X (a + -}) = 0.19 square inch, one f-inch rivet-hole being taken 
from the section. This gives a net area of 1.06 — 0.19 = 0.87 
square inch, which shows this angle to be sufficient. 

Since the member has no other use than to prevent the 
bottom chord from sagging, it will be made of the lightest angle 
allowed. It will therefore be made of one angle 21 by 2 by -|-inch. 

The member L.^ is made of the same section as the member 
ig since this is more economical than to change the section and to 
make a splice at Lg. It will be made of two angles 2 by 2 by |:-inch. 

Design of the Compression Members. The general method of 
procedure in the design of compression members is, first, to assume a 
cross-section, and then to determine the unit compressive stress 
allowable by inserting the length of the member and the radius of 
gyration of the assumed section in the formula given for the unit 
allowable compressive stress; then divide the stress in the member 
by the unit allowable compressive stress determined as above. This 
will give the required area. If this required area is equal to, or slightly 
less than, the area of the cross-section assumed, the section assumed 
will be the correct one. If the required area as computed above is 
greater than the area of the section, then a larger section must be 
assumed and the operation repeated. Usually only two operations 
are required in order to obtain a section whose area is correct. It 
should be noted that the area of the rivet-holes is not deducted from 
the section in compression members, since the rivet fills up the rivet- 
hole and makes a section as strong in compression as it was in the 
first place. Care should be taken to assume a section whose radius 
of gyration is equal to or greater than the length of the member 



spans are made of two angles placed back to back. The radius of 
gyration of such a section is equal to the radius of gyration of one 
angle, if it is referred to an axis perpendicular to the legs which are 
placed together. If it is referred to an axis through the center of the 
section and parallel to the legs which are placed together, it is equal 
to some value other than the radius of gyration of one angle. The 
radii of gyration for pairs of angles placed either directly back to back 
or a small distance apart, are given on pages 144 to 146 of the Car¬ 
negie Handbook and in Table XI, and should be used inThe design. 
The value of the radius of gyration for sizes of angles other than 
those given, may be obtained by interpolation. 

For example, let it be required to determine the radius of gyra¬ 
tion of two 5 by by -|“inch angles placed inch apart and back to 
back, the 5-inch legs being horizontal (see p. 146, Carnegie Hand¬ 
book). Since this value is not given in the tables, it must be inter¬ 
polated from the values given for for the above sized angle, which 
are inch and -J- inch thick. The difference between the two 
thicknesses given is — -yQ- = hich. The difference between 
the two values given for the radius of gyration is 2.55 — 2.44 = 0.11. 
This gives a difference of .11 -=- 9 = 0.0122 for each inch differ¬ 
ence in thickness in the angle. The difference between the thickest 
angle and the angle under consideration is | or yV* 

Therefore the amount to be subtracted from the radius of gyration of 
the thickest angle is 6 X 0.0122 == 0.0732; and the radius of gyi’a- 
tion for two angles placed back to back as above stated is 2.55 — 0.07 
= 2.48. In case one angle is used for a member in compression, the 
least rectangular radius of gyration must be used; and if two angles 
are employed, placed back to back, care should be exercised to use 
the least radius of gyration; and if the angles have unequal legs, those 
legs should be placed back to back, which will make the rectangular 
radii of gyration as nearly equal as possible. The values of the 
radii of gyration will indicate whether the short legs or the long legs 
should be placed together. The tables given in the Carnegie Hand¬ 
book give the radii of gyration for angles spaced at distances Inch 
and y inch apart; but since the connection plates of roof trusses are 


TABLE XI 

Radii of Gyration of Angles Placed Back to Back 


Equal Leqb 


TTnequal Legs 



Size (Inches) 

ri 


Size (Inches) 

ri 

Ta 


^3 

2 

X 

2 

X 

A 

0 

.93 

0 

.98 

2J 

X 

2 

X 

A 

0.88 

0.92 

1 

.19 

1 

.24 

2 

X 

2 

X 

tV 

0 

.98 

1 

.03 

2} 

X 

2 

X 

i 

0.94 

0.99 

1 

.25 

1 

.30 

2i 

X 

2J 

X 

i 

1 

.14 

1 

.19 

3 

X 


X 

i 

1.09 

1.13 

1 

.40 

1 

.45 

2i 

X 

2i 

X 

i 

1 

.19 

1 

.24 

3 

X 

2i 

X 

A 

1.15 

1.20 

1 

.46 

1 

.51 

3 

X 

3 

X 

i 

1 

.34 

1 

.39 

3J 

X 

2i 

X 

i 

1.04 

1.09 

1 

.67 

1 

.72 

3 

X 

3 

X 

f 

1 

.41 

1 

.46 


X 

2i 

X 

li 

1.13 

1.18 

1 

.75 

1 

.80 

3i 

X 

3i 

X 


1. 

,56 

1 

.61 

3i 

X 

3 

X 

A 

1.30 

1.35 

1 

.61 

1, 

,66 

3i 

X 

3i 

X 


1, 

.65 

1 

.70 


X 

3 

X 

41 

1.40 

1.45 

1. 

.71 

1, 

,76 
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X 

4 

X 

A 

1, 

.76 

1 

.80 
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X 

3 

X 

A 
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1.30 
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1 
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X 

4 
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3 

X 

1 8 
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1.35 
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.97 
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X 
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X 
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1.22 

2. 
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2. 
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= in all cases, tlie radius of gyration of one angle referred to neutral axis paral¬ 
lel to the horizontal leg as shown above. 


For Member U^: Two angles by 3 by Y^-g-inch, long 
legs spaced back to back, and J inch apart, will be assumed. The 
least radius of gyration is 1.10, and the length is 8.9 feet. The area 
of this section is 2 X 1.93 = 3.86 square inches. The unit allowable 
compressive stress is: 

P = 24 000 - = 13 400 pounds. 

The required area is 48 800 - 7 - 13 400 = 3.65square inches. Since 
the angles given are of somewhat larger area than that required, it 






P = 24 000 =* 13 510 pounds. 

The required area is 48 800 13 510 = 3.61 square inches. Since 

the required area is greater than the given area, it shows that these 
angles are too small Two angles 3^- by 3 by -/(j-inch will there¬ 
fore be used for this member, and also for all the members of the top 
chord, since it is more economical to run the same size throughout 
than to change the section and make splices at all the upper chord 
panel points. 

For Member L^: The length of this member is easily com¬ 
puted from similar triangles, and is found to be 8.9 feet. Two angles 
2 \ by 2 by yu-iiich, with the long legs back to back, give a total area 
of 1.62 square inches and a radius of gyration of 0.78. The unit- 
stress is computed and found to be 8 950 pounds. The required area 
is 11 150 -r- 8 950 = 1.25 square inches. These two angles would 
be used, but the least allowable radius of gyration is 8.9 X 12 -7- 120 
= 0.89, This is seen to be considerably greater than the radius of 
gyration given above, and therefore these angles cannot be used, 
according to Specifications. By consulting the tables, it is seen that 
two angles 3 by by J-inch are the smallest angles that will give a 
radius of gyration nearest to the required amount (0.89) and still 
be standard size angles. Angles marked with a star in the tables 
are special angles, and can be procured only at a cost greatly in excess 
of the others, and then only with great delay in delivering except 
when large quantities are ordered. It may be* said that special 
angles should never be used. 

For Members and L^: The length of these members is 
4.45 feet. The radius of gyration must therefore not be less than 
4.45 X 12 -T- 120 = 0.45, One angle 2i^ by 2 by ^-inch, with an 
area of 1.06 square inches and a least rectangular radius of gyration 
of 0.59, will be assumed. The^allowable unit compressive stress is: 


P = 


24 000 - 


110 X 12 


14 050 pounds. 


The required area is 5 58014 050 = 0.40 square inch. The 
angle chosen gives a much larger area than that required; but since 
it is the smallest one allowed hv tViP \ __i 
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Many designers do not place a limit on the value of the radius 
of gyration, but simply use the compressive formula, and any section 
whose radius of gyration will bring the required area near to its own 
area. This should not be the case, since the formula here given is not 
applicable when the value oil -r- r is greater than 120. 

Top and Bottom Lateral Bracing. Since the stresses in the 
lateral bracing are not susceptible of a v;-ell-defined mathematical 
analysis, it cannot be rationally designed. Experience indicates that 
It should be as in Article 7, The lower chord bracing will therefore 
consist of single angles 3 by 2^ by iV^nch; and the upper chord 
bracing, of 3 by 3 by x^^-inch angles. This bracing should not be 
placed between every truss, but should be placed as indicated on the 
stress sheet, Plate 1. If one |-inch rivet is taken out of the section of 
the bottom lateral bracing, it will give a net area of 1.62 — 0.27 = 
1.35 square inches; this could withstand a stress of 1.35 X 15 000 X 
1.25 = 27 000 pounds, which is the stress the bracing is assumed to 
carry, and which is to be used in determining the number of rivets 
for the connection. The stress in the top lateral bracing may be 
assumed to be the same. 

Determination of Number of Rivets Required, It is to be remem¬ 
bered that f-inch rivets are to be used in the 2 \ and 2-inch legs of the 
angles, and f-incli rivets in all larger legs. Fieljl rivets are to have 
a value equal to § of a shop rivet. Connection plates \ inch thick 
are to be used in all cases, except where the number of rivets required 
will be greater than 10. In such cases, use a f-inch connection plate. 
The correct number of field rivets may be determined by multiplying 
the required number of shop rivets by |. 

Whenever two angles back to back join on a plate, the number 
of rivets is governed by the bearing on the connection plate; and when 
one angle is joined to a plate, the number of rivets is governed by 
single shear if the rivet is f inch in diameter, and by single shear if the 
rivet is inch in diameter and the plate is over L inch thick. The 



Lower End of L^: Rivets |--inch. Plate i-inch, 

12 474 -i- 3 130 = 4 shop rivets. 

Each End of U^L^'^ Rivets f-inch. Plate i-inch. 

11 150 -V- 3 130 = 4 shop rivets. 

Each End ofL^ and L^: Rivets f-inch. Plate J-inoh. 

6 240 -j- 3 070 == 2 shop rivets. 

Each End of and L^: Rivets |-inch. Plate J-inch. 

5 580 -i- 3 070 = 2 shop rivets. 

Where and join the top chords two rivets will be 
required in the top chord. 

Since the components of the two diagonals meeting at are 
parallel and equal, and opposite to the stress in L^, no rivets will 
be required, theoretically, to hold the plate to the top chord; A 
sufficient number, however, must be put in to take up the vertical 
reaction of the purlin. This number is 5 550 3 130 == 2 shop rivets. 

In practice a greater number are usually put in to prevent vibration 
and to fill out the plate. 

At ig a suflScient number of rivets must be placed in to take 
up the difference in stress between ig and ig. The number 
required is (IS 725 — 12*475) -4- 3 130 = 3 shop rivets. 

At the end of the member Lq there is a horizontal stress 
of 43 700 pounds, and a vertical force equal to the reaction, which is 
49 930 2 = 24 965 pounds (see Fig. 76). The force acting on 

the rivets in this member is the resultant of these two forces, and is: 

V 43 700^ 4- 24 “965'^ = 50 300 pounds. 

Since the rivets are |-inch and the plates |-inch, the number of rivets 
required is 50 300 -r 5 630 = 9 shop rivets. This number should be 
placed symmetrically with respect to the intersection of the two 
chords. In case the point of application of the reaction had not 
coincided with the intersection of the chords, the number of rivets must 
be computed according to the formula on page 36. 

For the joint at a suflScient number of rivets must be put in, 
in order to take up the difference in stress between the members 
Lp and Zj L^. The number required is (43 700 — 37 450) -r- 3 750 
= 2 shop rivets. 

The purlins have a horizontal shear at each end, of JZ -r- 2 = 
2 490 2 = 1 245 pounds. This requires 1 245 4- 4 420 = 1 shop 



These help in the erecting of the purlins, since they are shop-riveted 
to the truss and therefore hold the purlins in place while they are 
being field-riveted to the truss and to the clip angles (see Pig. 77). 

Rivets in Lateral Bracing, The plates of the lateral bracing should 
be made \ inch thick. The 3- 
inch leg of the angle will be 
placed against the plate. Riv¬ 
ets f inch in diameter can then ^ ^ 
be used, and the strength of the Clip Angle 
joint will be governed by bear¬ 
ing in the J-inch plate. The 
stress for which the rivets are 
to be determined is given on p. 

55. It is 27 000 pounds. The 

number of field rivets in bearing Fig. 77. Detail snowing cup Angie 
. 1.11 .1 • 1 Connection. 

in t-mch plate, required to with¬ 
stand the stress, is (27 000 4 420) X f = 9. The size and shape 

of the plate can be determined only while maldng the detailed draw¬ 
ing (see Plate III, p. 61). 

Design of the Splice. The general details of the splice will be as 
shown in Fig. 68. The plate underneath will be made j;- inch thick, 




Fig. 78. Detail of Lower Ctiord Splice, 


the same thickness as the ver¬ 
tical connection plate at this 
point. Note that the member on 
the left-hand side of the splice 
must have |-inch shop rivets, and 
the member on the right-hand 
side must have -|-mch field rivets. 
The total number of rivets on 


either side of the splice must be sufficient to take up the entire 
stress of the member through which they are driven. If eight -|-inch 
field rivets are driven through the horizontal legs and the bottom 
splice plate, and five f-inch field rivets are driven through the ver¬ 
tical plate and legs of the angles (see Fig. 78), the total strength 
of the joint, remembering that the rivets are |-inch, will be: 


8X4X 3 070 == 16 370 pounds. 
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Note that the rivets through the bottom splice plates are governed 
by single shear; and those through the vertical plate, by bearing in 
the plate. Since 16 370 pounds is the value of the rivets through the 
bottom splice plate, this amount will be transmitted to the other side, 
where it must be taken up by shop rivets. Bearing in the plate 
governs the number of f-inch shop rivets required. This number 
is 16 370 -r- 3 750 = 5, Since 16 370 pounds of the stress in the 
member is taken up by these 5 shop rivets, the remainder, 

37 450 — 16 370 = 21 080 pounds, must be taken up by the rivets 
through the vertical connection plate. This requires 21 OSO 3 750 
— 6 shop rivets. 

Since 16 370 pounds is transmitted from one side of the splice 
to the other by means of the bottom splice plate, this plate should be 
16 370 -r- 15 000 = 1.09 square inches in net section. The net 
width, the plate being J inch thick, is 1.09 -“ 0.25 = 4.36 inches. 
If two f-inch rivet-holes are taken out of the section, the entire width 
of the plate must be 4.36 + 2 (:} -j- -J.) = 6.11, say 7 inches wide. 
The length of the plate must be sufficient to get in the number of 
rivets, and this length is determined in detailing. 

Desigfi of the Masonry Plate. If this truss rested upon a masonry 
wall, it would require a bearing of (49 930 2) 250 = 100 square 



inches. The width of the plate cannot be 
less than twice the width of the legs of the 
bottom chord angle, nor should it extend 
outside the legs of the chord angle more than 
3 inches on each side. The masonry plate 
will be assumed as 12 inches wide, in which 


Fig. 79. Slotted Hole for 
Truss of Fig. 76. 


case it must be 100 12 = 8.34, say S-J inches 

long. The thickness should be I' inch. 


Temperature Allowance. Slotted holes must be put in one end 


of the truss, to allow for a variation of 150 degrees in temperature. 


,• 4 . _U 







sufficient rivets must be driven through the posts and the end con¬ 
nection plates to take up the end reaction, which (see page 38) is 
24 970 pounds. Since the rivets are field rivets, this will require 
24 970 3 750 = 7. This number is to be used in case the posts are 

built in masonry walls. In case the truss has knee-braces and the 
walls of the building consist of steel framework, the reaction due to 
the wind must be added to the above. 

15. The Stress Sheet. This should also be somewhat of a 
general drawing, showing the details. It should give an outline sketch 
of the building, showing bays,* the distances between trusses, and the 
bracing in the plane of the top and bottom chords. See Plate I, 
p. 43, which is a stress sheet of the truss designed in Article 14. 
While not necessary, it is very convenient to have the required number 
of rivets noted upon the stress sheet. 

16. The Detail Drawing. The stress sheet, in the matter of 
sizes, gives general dimensions only. It would be impossible for the 
shop men to make a truss from the stress sheet. 

The shop or detailed drawings must be prepared by the drafts¬ 
man. These drawings must show the exact number of rivets, and 
their positions, the dimensions of every plate, member, and purlin. 
The placing of the dimensions so that it will be unnecessary to add 
or subtract in order to get another desired dimension, is quite an art, 
and can be attained only through experience or from the study of 
correctly detailed work. Plates II and III give the shop drawings 
for a roof truss and the bracing. These are made according to the 
latest and best practice, and a thorough study of them will be a help 
to an intelligent design of the trusses. 

All members and plates which are to be riveted together in the 
field should be given a mark. This mark should be painted on the 
member or plate, and also marked on the Marking or Erection 
Diagram (see Plate IV). This diagram is a sketch, with the pieces 
in their proper position and the correct mark placed upon them. For 
example, if it is desired to rivet into place the first panel of the lower 
lateral system, the men look on the marking diagram and see that 
plates PZy, P/g, and PZy, and the laterals B Ll, B L2, and PP3 are 
required. They would then go to the place where all the trusses are 














































Plate IV. Markinff or Erection Diaerram. 













then 3, end finally BL2, all of which are shown on the Marking 
or Erection Diagram. 

Care should be taken to give each piece that is different from 
others in any way whatsoever, a different mark. For instance, the 
purlins are the same size, and differ only in length and on account of 
the fact that one has holes in the bottom flange (see Plate III). 

Plate IV gives the roof marking and erection diagram for the 
roof trusses of Plates II and III. Note tliat the roof truss on 
Plates II and III is not the same as that of which Plate I is a 
stress sheet. 

17. Estimate of Cost. A rough estimate of the cost of steel in 
the roof may be obtained by multiplying the weight of the purlins, 
in pounds, by 21 cents; then adding to this the result obtained by 
multiplying the weight of all the steel in the trusses and the bracing 
by 31 cents. This will give the cost of the steel work in place with 
two coats of paint. This will give the cost closely enough for an 
Engineers estimate; but should a Contractor desire to bid, a detailed 
estimate should be made as indicated in the remainder of this article. 

The cost of the roof covering may be approximately determined 
according to the prices given in Article 5, but may be more accurately 
obtained by asking a Contractor for a figure which his experience 
will indicate as correct. 

Paint of various kinds may be bought in open market. Table 
XII gives some of the kinds used in painting structural steel, to¬ 
gether with the amount of surface one gallon will cover. 


TABLE XU 

Surface Covered per Gallon of Paint* 


Paint 

1 Squark Feet 

1 coat 

2 coats 

Iron Oxide (powdered). 

600 

350 

“ (ground in oil). 

630 

375 

Red Lead (powdered). 

630 

375 

White Lead (ground in oil). 

500 

300 

Graphite . 

360 

215 

Black Asphalt. 

515 

310 

Linseed Oil... • 

875 











One gallon of paint will give two tons of structural steel the first 
coat, or 2.] tons the second coat. The cost of one coat of paint in the 
shop is 45 cents, and two coats after erection $1.80 per ton of struc¬ 
tural steel.* 

The detailed estimate of the cost of steel includes several items 
which are given in Table XIII. In each case the weight of the steel 
on which the work is done must be multiplied by the unit-cost, and 
the sum total of all the costs will be the total cost of the entire roof or 
building. Table XIII gives the various operations which go to make 
up the cost, and also the unit-costs. Note that the costs vary coiv 
siderably. This table is given as a rough guide. In order to ana¬ 
lyze intelligently the cost in this manner, great experience or access 
to the cost records of some structural steel company is necessary. 


TABLE Xm 

Analysis of Cost of Roof Trusses and Mill Buildingsf 

Operation 

Cost per Ton 

Raw Material 

Work done at Rolling Mills (mill work) 

( Columns 

Work done in Bridge Shops -< Trusses 

( Girders 

Work done in Drafting Room ^ 

° 1 Trusses and Buildings 

Painting 

Shipping (depends upon freight rates) 

Erection 

$37.00 to $40,00 
3.00 “ 7.00 

14.00 “ 20.00 
12.00 “ 25.00 
12.00 “ 25.00 
.30 “ 1.00 
2.00 “ 8.00 
1.50 “ 3.00 

5.00 “ 15.00 


It is not to be supposed that all of the operations indicated in 
Table XIII are made on one piece. Usually pieces which have mill 
work done on them require no shop work. In such cases a saving 
of freight is effected, since the material may be shipped directly from 
the mill to the place of erection. 

MILL BUILDING 

18. Definitions and Description, A mill building consists of 
a roof supported either on steel columns, on steel columns built in 
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masonry walls, or on masonry walls alone. The roof may consist of 
any of the forms of roof trusses that have previously been mentioned; 
and the roof covering, which may rest on purlins, or on rafters and 
purlins, may consist of any of the roof coverings mentioned in Article 
5. In case the roof is supported on steel columns, the columns are 
connected at their tops by a strut called the eave-stmt] and they are 



5ide Elevation Truss Bent (Intermediate). 

Dotted Lines Indicate Lateral Bracinc^ 



Fig. 80, Physical Analysis of a Mill Building. 

also connected at certain distances throughout their height by hori¬ 
zontal members called girts. The building may or may not have a 
monitor ventilator on top. See Fig. 80 for general form of mill 
buildings, together with the names of the various parts. 

The eave-struts and the girts are used as a framework on which 
to place the covering for the walls of the building. This covering 



19. Types of Buildings. Mill buildings may l)c classified 
according to their width and the number of bays whicli they ]iav(\ 
A building may consist of one center bay (see Fig. 81). In this case 






Cross-Sections of Mill Buildings. 


the span may vary from 30 to 100 feet. Usually side windows give 











bays, as shown in Figs. 82 and 83. The truss of the center bay is 
usually of the Fink type, and in most cases is supplied with skylights 
and lights in the monitor. The side trusses for the most part consist 
of that type in which the chords are nearly parallel. The center bay 
is generally not more than 60 feet in span. This is due to the fact that 
the crane girder would be unnecessarily heavy if a longer span were 
used. The side spans are usually from 30 to 40 feet. 

In case it is desirable to have the building wider than 150 feet, 
and still have it lighted by natural light, the common saw-tooth roof 
(Fig. 84) or Ketchum’s modified saw-tooth (Fig. 85) is used. In such 
cases the bays are seldom greater than 40 feet. Cranes may be 
placed in one or all of the bays. One great advantage of this type of 
roof is that it gives a good light uniformly throughout the entire shop; 
and at any time it is desired to widen the shop, additional bays may 
be added. The shop may also be lengthened by adding additional 
trusses at the end. Of course, shops of the first two types mentioned 
may be widened by addition of extra bays; but the connection to the 
old work will be unsatisfactory, and skylights will have to be placed 
in the roofs both of the old bays and of the new ones. For views 
showing the interior of shops, see pages 77 to 84. 

20. General Requirements. The general requirements of a mill 
building depend in detail on the purpose for which it is intended. 
The requirements which are common to all classes of buildings are 
ventilation, good light, and transportation facilities both inside and 
outside the shop. The question of light and ventilation is discussed 
on pp. 42 and 66. In regard to transportation facilities, it may be 
said that either the building should be placed so close to a railway 
track that the material may be unloaded by means of a crane and 
hauled into the shop, or the track must run into the shop so that the 
material may be unloaded and placed on the stock floor by means of 
a crane in the center bay and wall jib-cranes (see Fig. 109, p. 83) or 
by means of hand trucks. 

21. Layout. The purpose for which the building is intended, 
and its relative location in regard to transportation facilities, will 
determine its layout. For manufacturing purposes, it should be so 
laid out that the materials will always pass forward in going from the 



punches, etc.); and stock room, should be in the side bays; and the 
laying out, erection, and shipping floors should be placed in the 
center bay in the order mentioned. Fig. 86 gives a layout of a 

concern manufacturing frogs and 
switches. 

22. Framing. The framing 
of a mill building consists of the 
roof framing, which has been 
discussed in the preceding arti¬ 
cles; the columns, which will be 
discussed in the next article; and 
the girts and eave-struts. 

Eave-struts are a detail of cornice design. Various forms and 
methods of connections are shown in Article 29, p. 95, and the 
student is referred to this article. 

Girts may be made of wood, angles, or channels. They should 
be designed for a pressure of from 20 
to 30 pounds to the square foot on the 
side of the building. The spacing of 
the purlins depends upon the thickness 
of the corrugated steel used. On account 
of the fact that corrugated steel can be 
procured in lengths up to 10 feet and 
for spans of 5 feet, the stress per square 
inch due to 30 pounds per square foot is 
about 25 000 pounds. In No. 24 gauge 
corrugated steel, the spacing of the girts 
is limited to 5 feet or less. 

Corrugated steel may be fastened to 
the girts by barbed roofing nails in case 
the girts are wood, or by clinch nails in 
case the girts are angles, or by clips fas¬ 
tened with rivets or -j,^(pinch stove bolts 
I inch long. Nails and clinch nails 
should be spaced about 8 to 12 inches apart. Clips are made of 
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Pig. 87. Methocl.s of CoiiiK^cting 
Corrugated Steel to Uirts. 


Drills ond Shears 

i 

lEnqine Room 

Lirw of Columns 7 

j 

Layinq out 

Erection Floor 

•Shippinq Dep'l,. 

Floor 

pF?ailrood Track 

Line of C 

jlumns 

1 

Planers and Millinq Mochlnes j 

1 

Stock Room 


Pig. 8B. Layout of a Prog and Switcli 
Company's Building. 









vvinaow-trames m miU buiiaings are, in general, similar to those 
placed in frame or brick buildings. These frames are fastened either 
directly to an iron framing or to wood nailing-pieces placed on the 
iron framing. The win¬ 
dows may be glazed in the 
usual fashion by means of 
putty, or may have the 
glass held in place by some 
of the methods shown in 
Fig. 73, p. 44, Windows 
in the side of the shop 
may be so fixed that they 
may be raised and lowered 
as the ordinary dwelling 
window; or they may slide 
horizontally; or, again, 
they may be fixed so that 
they cannot be moved. 

The windows in the moni¬ 
tors are usually fixed with 
a swinging sash which can 
be operated from the floor 
of the shop (see Fig. 89). 

The glass in the win¬ 
dows may be the common 
window glass, common 
plate glass, ribbed or coi'- 

, 1 T . , i' lg. »s. section 

rugated glass, wire glass, of aSliclinu:-Sash Fig-, section of a Monitor 
^ ^1 Window. Swing Window. 

or prisms. Of these va¬ 
rieties, the prisms and the ribbed or corrugated are the best, 
since they give a more uniform light and are not easily broken. 
Wire glass, which is made of wire netting moulded in the middle of 
the sheet of glass, gives a very good light, and has the additional 
advantage that it does not crack and fall out under the action of 
file and water. It is considered fireproof. Common window glass 
does not diffuse the light so well as most of the other glasses. It is 




obtained up to 84 inches in width and 36 inches in height. The 
width is parallel to the saw teeth. Figs. 88 and 89 give sections 
of windows, showing the framing. Attention is called to the fact that 
the roof on the monitor should overhang sufficiently to prevent the 

water from dropping 
upon the swinging win¬ 
dow when it is fully 
opened. 

Doors may consist 
entirely of wood, of a 
frame of angles covered 
with corrugated steel, 
or of corrugated steel 
alone. The first two 
classes may be so fixed 
that they will slide, as 
in the folding doors of 
residences; open out¬ 
ward like a common 
door; lift vertically; oi, 
in case they are made 
entirely of corrugated 
steel, roll up like a win¬ 
dow-shade. This latter door is a patented one. Shop doors are 
seldom made to open outward or inward, on account of the space 
required—a space which can be devoted to better purposes. Figs. 
90,91, and 92 show details of the above doors. 

Let it be required to design the girt when the trusses are 16 
feet apart and the girts are 5 feet center to center. The moment 


a 



5 X le X 30 X 16 X 12 
® 8 

quired section modulus is 


= 57 600 

57 600 
15 000 


pound-inches; and the re- 
3.84. By inspecting the tables 


in the Carnegie Handbook, pp. 97 to 119, it is found that the fol¬ 
lowing shapes will be sufficient: 



One 5-inch 9.75-pound I-beam 

4.80 

One 6-inch 8.00-pound channel 

4.30 

One 4tV by 3J-inch 10.3-pound zee-bar 

3.91 

One 6 by 4 by 14.3-pound angle 

3.S3 


From this it is evident that the channel is the most efficient and 
economical. 

23. Columns. Columns may consist of almost any combina¬ 
tion of shapes, either latticed or connected by plates. Some of the 
most common cross-sections are 
shown in Fig. 93, those illustrated 
in b and c being used to a great 
extent. The advantage of these 
forms is that they give a small 
radius of gyration about the axis 
6-6, and a larger one about the 
axis a-a (see Fig. 94). This is 
especially desirable, since, in ad¬ 
dition to the direct stress due to 
the weight of the cranes, roof 
truss, and covering, the column 
must withstand the moment due 
to the wind and to the eccentric¬ 
ity of the runway girder. Both 
of these moments tend to bend 
the column around the axis a-a. 

The bending moment due to the 
eccentricity of the runway girder 
is equal to the reaction of the 
girder, times the distance from the center of the column (see Figs. 
95 and 96). In case the details of the column are as given in 
Fig. 96, the direct load due to the reaction of the truss and its 
covering produces a moment due to its eccentricity. This moment 
is X Since acts on the opposite side of the center 
of the column from the point of action of iig, it tends to counteract 
the effect of the moment due to the eccentricity of the runway girder. 
The total moment due to eccentricity is R^ X — jR^X e. If 



Fig. 91. Detail of Vertical Hoist Door. 
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sivc stress on the side of the column with the runwuy ^iidei is incicjscd, 
and vice versa. The stress in the column from, the runway girder 



Fig. 92. Detail of Rolling Door of Covrngateil Rieel. 
Courtesy of Kiiincar Mf(j. Co., Coliunhus, Ohio. 


to the roof is that due only to the vertical reaction of tlie roof and the 
bending due to the wind. In that part of the column below (lie crane 
girder, the stress is that due to the direct action of the weight of the 
roof; its eccentricity, if there be any; the direct action and eccen¬ 
tricity of the runway girder; and the bending moment due to the wind. 
The bending moment due to the wind is less in this part of the 
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Pig. 93. Cross-Sections of Columns. 


column than it is at the foot of the knee-bracing, but it is customary 
to consider it the same. 


In order to prevent eccentric stresses due to the reaction of the 


runway girder, an extra column to carry the crane girder is placed 


alongside the roof column 


'vu; 


CIO mnnk 


c,rl k,, A 17 t? 


(see Figs. 100 and 


117, pp. 75 and 8S). 
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Fig. 01. Illustrating tlie Two Kadii of Fig. 95. Runway-Girder Eccentricity. 

Gyration. 


economical and efficient detail. One advantage of this is^ that, if at 
any time it is desirable to use a heavier crane, this column can be 


removed and a stronger one put in its place, 
without in any way affecting the remainder 
of the building. 

In order to. illustrate the design of a 
column, let it be required to design a col¬ 
umn with detail as shown in Fig. 95, the 
height being 20 feet, the distance of the run¬ 
way girder from the face of the column 8 
inches, the direct stress 15 600 pounds, and 
the bending moment due to the wind 
924 000 pound-inches. The reaction of the 
runway girder is 20 000 pounds. The stress 
due to the bending moment caused by the 
wind and the eccentricity of the runway 
girder must be worked out by formula 8, 
‘'Strength of Materials,'’ p. 86; and to this 
must be added the direct stress caused by 
the weight of the roof and the crane-girder, 
reaction. 

Since, according to Article 13, the unit- 
stress must be reduced one-half in deter¬ 



Fig. 9G. Runway-Girder and 
Roof-Truss Eccentricity. 


mining the section to withstand stresses due to crane loads, the 

___ j. -1_ J.1__1__] _ ± __ j. _ 




Fig. 97. Illustrating Problem on 
Page 73. 

multiplied by 2 in order that 
the same formula for the unit- 
stress may be used throughout 
in the design of the column. 

Let four 5 by 3^ by |-inch 
angles with a 16 by §-inch web 
plate be assumed, and placed 
•as shown in Fig. 97. These 
angles have an area of 3.05 
square inches each; and a 
moment of inertia parallel to 
the long leg, of 3,18. Then 
(see '^Strength of Materials,^’ 
pp. 48-53), the moment due 
to crane reaction is 20 000 X 
(8,125 +8) = 322 500 pound- 
inches. Accordingly, in using 
this in the formula, it will be 
2 X 322 500 = 645 000 pound- 
inches; and this, added to the 























Since this is slightly less than the allowable stress, 19 975 pounds 
per square inch, this section is the correct one. 

Details of columns are shown in Figs. 98, 99, and 100. In case 
the column is considered fixed at its base, the base of the column is 
usually made as shown in Fig. 99. Long bolts deeply imbedded in 
the masonry are rim up through the holes a; a heavy washer is placed 
over the bolt, and the nut screwed down tightly. Each bolt must be 
designed to withstand a stress of IL^X n 2d (see Figs. 43 and 99). 

24. Knee=Braces. The determination of the stresses in knee- 
bracing has been made in Article 9. Knee-braces consist of two 

angles placed back to back, and 
are joined to the column and roof 
truss as shown in Fig. 101 and 
in the figures showing cranes. 
They must be designed to with¬ 
stand the greatest compressive 
stress; and must also be examined 
to see if they are safe in tension, 
since they are under eillier tensile 
or compressive stresses according 
to the direction in which the wind 
blows. 

The knee-brace for the truss- 
bent of Article 9 will now be 

Fig. 101. Detail of Knee-Brace and i i rni 

Connections. designed. llie maximum com¬ 

pressive stress is 21 440 pounds. 
The radius of gyration must be at least 131 — 120 = 1.09. Two 
angles SI- by 3 by y\-inch, placed back to back with their longer 
legs inch apart, will be assumed, since they are the smallest size to 
be used with r = 1.09 or greater. The radius of gyration about an 
axis perpendicular to the longer legs is 1.10; and the allowable unit- 

110 V 131 

stress is P = 24 000 -: - — = 10 900 pounds per square 

. 21 440 

inch, the length being 131 inches. The required area is TrTnr^ 

lU 900 

= 1.97 square inches. Since this is less than the given area, and 
since the angles are the smallest allowed, these anerles are suffi- 





by the angles is 3.86 — 0.55 = 3.31 square inches, two f~inch rivet- 
holes being taken out. This shows the angles to be amply safe in 
tension, and they will therefore be used for the section of the knee- 
braces. 

25. Runway Girders. The runway girders extend from column 
to column on each side of the bay in which the girder runs. An 


Fig. 103. Electric I-Beam Hoist, One-Motor. 

Courtesy of Case Matiufacturing Coinjmny, Columbus, Ohio. 

inspection of the figures of this article will give a clear idea of their 
position and their details. Along these girders run the wheels which 
support the end of the crane. The crane may be a small hoist, as 
indicated in Figs. 102, 103, and 104, in which case the crane girder 
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Pig. 103. Electric I-Beam Hoist. 

Goicrtesy of Maris Brothers, Philadelphia, Pennsylvania. 


two girders placed side by side, upon which runs the carriage carrying 
the hoist. This type of crane is supported upon four to eight 
wheels (see Pigs. 105, 106, 107, 108,109, and 110), 

The maximum bending moment and shear in a runway girder 
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will depend upon the capacity and span of the crane, and also upon 
the distance apart of the wheels at its ends. Where the bending 
moment is not too great, the runway girders may be composed of 
channels or I-beams (see Figs. 103, 104, and 106). In case the 
moment is too great to make the use of these possible, the runway 
girders are composed of plate-girders (see Figs. 105, 107 to llCb 



Fig. 109. Wall Jib-Crane, Electrically Operated; Capacity, 10,000 Lbs. 
Ooui'tesy of Pawling cC Harnisckfeger, Milwaukee, Wisconsin. 


Plate-girders consist of a flat plate called a web plate, winch has 
riveted to it at its upper and lower edges two angles, or two angles 
and one plate, called the cover-plate. The angles are called flange 
angles] and the two angles together, and the cover-plate when used, 
are called the flanges. At certain distances along its length, equal 
to or less than its depth, vertical angles are riveted on opposite sides 
of the web plate. These are called stiffeners, their function being to 
stiffen the web under the action of the shear. See Fig. Ill fora 
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9 
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SOjlO 

6- 2 i 
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4010 
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2- 7 
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2-10 

11- 44 


30 
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40 
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7- 44 
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80 11 
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3- 84 
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40 13 

7-1U 
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4-04 

3- 9 

13-10^ 


50 

60,13 

7-11-^ 

3- 6 

4-04 

3- 9 

13-104 



80,13 

7-111 

3- 6 

4-04 

3- 9 

14- 0 



40 14 

8- 7} 

4- 1 

4-3f 

4- 44 

15- 2 


60 

0014 

S- 74 

4- 1 

4-3.J 

4- 41 

15- 2 



80,14 

8- 74 

4- 1 

4-3J 

4- 44 

15- 4 

1 


40,12^ 

10- 3} 

4- 0 

2-7f 

4- 44 

' 3- 6 

5-4 

60 

C0 12J10- 3-1- 

4- 0 

2-74 

4- 44 

3- 6 

5-4 


SO 12i^l0- 31- 
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4- 44 

3- 6 

5-4 
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3-84 
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6-0 

75 

G0I121 11- 3 
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3-84 

4- 04 
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6-0 


80|12J 
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3-84 

4- 04 

5- 0 
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40 161 

1.3- 2} 

4- 1 

2-0 

SPECIAL 

5- 0 

6-0 

00 

6016i 

13- 2\ 

4- 1 

2-0 

i ( 

5- 0 

6-0 i 


80 I6J 

13- 2-1 

4- 1 

2-0 


5- 0 

6-U 


40 17 

us- 64 

6- 0 

3-2 

u 

6- 0 

6-0 

iso 

6017 

15- 0^ 

6- 0 

3-2 

It 

6- 0 

6-0 


so'17 

3 5- 61 

6- 0 

3-2 

it 

6- 0 

6-0 


WhebI, 

I A.m. Stu. 

Cm lbs.) 


H 

ft. in. 


> lU 000 3i-l J- 40 

I 12 .500 

i 15 500 


16 500 


19 500 
23 000 
24 500 
28 000: 
31 500 
30 000 
34 000 
38 000 


3J-1F 40 


1 - 0 


3A-2i- 50 


1- 3 


3J-2J- 50 


1- 3 


38 60C 
42 400 
47 000 


45 600 
49 600 
54 600 


59 600 
64 000 
70 000 
77 000 
84 600 
92 000 


88 000 
94 OOOi 
103 000 


44 000 
47 000 
51 500 
55 000 5f 
60 000,6 
64 000 


4i- 


4i-: 


5 - 


5i-: 


5f- 


2^ 6^ 

21- 60 
■2i- 80 
2J-100 1- G 
21-100 1-11 


1- 3 

1- 3 

1 - 6 


-2J-100 
-4 -150 


83 000 
86 000 
89 000 
130 000 
134 000| 
139 000 


■2J-100 
•4 -150 


6 - 


2 - 2 
4 -150;4- 7 


6 -4 -150 
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{’.VPACITY 

Span 

Whkel 

Base 

Wheel Load 

A-j~2 

in. 

B 

Weight 

of Runway Kail 

(Tons) 

(Ft.) 

F 


P 


For Platt 

-Girders 

I-Beams 


40 

8 ft. 

6 in. 

12 000 

10 in. 

7 ft. 

40 lbs. 

per yd. 

40 lbs. 


60 

9 

0 

13 000 

10 

c c 

7 “ 

40 

( t 

40 

‘ 

10 

40 

9 

0 

19 000 

10 

(1 

7 

45 

tt 

40 

It 

60 

9 “ 

6 '' 

21 000 

10 

Cl 

7 

45 

t ( 

40 

it 

15 

40 

9 

6 “ 

26 000 

10 

C( 

7 

50 

tl 

50 

It 


60 

10 “ 

0 » 

29 000 

10 

1 ( 

7 

50 

t ( 

50 


20 

40 

'lO “ 

0 

33 000 

12 

Cl 

S 

55 

tl 

50 

It 

60 

10 ‘‘ 

6 ” 

36 000 

12 

tl 

8 “ 

55 

“ 

50 


25 

40 

10 

0 

40 000 

12 

It 

8 

60 

u 

50 

tl 


60 

10 “ 

6 “ 

44 000 

12 

u 

8 “ 

60 

“ 

1 50 


30 

40 

10 

6 

48 000 

12 

tl 

8 

70 

tt 

60 

tl 

60 

11 

0 

52 000 

12 

11 

S “ 

70 

(1 

60 


40 

40 

11 

0 

64 000 

14 

It 

9 “ 

80 

tt 

i 60 

It 

60 

12 

0 

70 000 

14 


9 “ 

80 


1 60 


50 

40 

11 

0 

72 000 

14 

It 

9 “ 

100 

( t 

1 60 

tl 

60 

12 “ 

0 “ 

80 000 

14 

It 

9 

100 


, 60 



obtain the maximum shear at any section, as a~a, the load sliould 
be placed as shown in Fig. 115; and the maximum shear will then be 

the left reaction, which is il = 2? (x + - I, for two wheels; 

G ^ 

and i? = 4 P (a; + F + •^) for four wheels. 


The values of P for traveling 
spans may be obtained upon writ¬ 
ing to the various crane manufac¬ 
turing companies, whose addresses 
will be found in the advertising 
sections of the engineering peri¬ 
odicals. The distances between 
wheels may be obtained from their 
catalogues, which may be had upon 
application. The values of P, and 
the distances between wheels for 
cranes of various spans and ca- 


cranes of various capacities and 

Lowest point of tru5S^ 



Fiff. 116. Showing Notation used in 
Table XV. 

pacities, are given in Table XIV, 
which is made from information furnished through the courtesy of 
Pawling & Harnischfeger, Milwaukee, Wisconsin. 

The values in Table XV are taken from the “Transactions” of 






























the American Society of Civil Engineers, Vol. 54, p. 400, 1905. They 
are for typical traveling electric cranes, and are proposed by Mr. C. C. 
Schneider, one of the most distinguished of structural engineers. 

The side clearance B from the center of the rail, and the vertical 
clearance of the beam from the top of the rail, are given in this table 
(see Fig. 116). These values for the cranes of different manufacturers 
may be obtained from their catalogues; and they must be known, in 
order that the crane shall not interfere with the columns or the roof 
trusses. 

If the runway girder is composed of an I-beam, a channel is 
usually riveted to its top; and on this the rail on which the crane 
wheels move is fastened down at intervals (see Fig. 107) of about 
21 or 3 feet. Figs. 106 and 117 show details of this kind of girder. 
Note that the rails are U-shaped (see Fig. 105). This rail Is used 
extensively, although in many cases the common T-rail is used and is 
fastened down by means of clamps around the edge of the flange of 
the girder (see Fig. 110). 

In case plate-girders are necessary for runway girders, they 
must be designed. The depth of these girders should be yV o 
the distance between trusses or columns—that is, yo span; 

The depths must be in the even inch. For example, if the trusses 
were 16 feet apart, the depth of the girder would be 16 10 = 1.6 

feet, which is equal to 19.2 inches. The depth of the girder must 
then be made 20 inches, since, if it were made 19 inches, it would 
be difficult to obtain a web plate 19 inches wide, for the mills do not 
as a rule have plates of odd-inch widths in stock. 

The thickness of the web plate is given by the formula: 



but in no case shall it be less than jV hich. In this formula, Vq 
is the maximum end reaction of the runway girder. It is equal 
to R as given by the formula on p. 87, when x is equal to I — F, and 
cl is the depth of the girder, which is equal to the depth of the Aveb 
plate, and is the unit allowable shearing stress. 

The flanges are composed of two angles, placed with the long 
legs horizontal in case unequal-legged angles are used. The required 
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in which is the moment obtained when the wheels are in the 
position shown in Fig. 113, St is the unit allowable tensile stress, and 
d is the width of the web plate. If the area A has been computed, 
two angles must be found from the tables in the Carnegie Handbook, 

such that when one |-inch or 


1st 

I_ 


2nd. 


L 

\b 


3rd. 


4th. 5 tK. 


L 

Jo 


k 

lo 


L To 


Span =» L 


f-inch rivet-hole, as the case 
may be, is taken out, each angle 
will give a net area equal to or 
slightly in excess of the area A. 

These flange angles must be 


Fig. 118. Position of Teuth-Poiuts. 


riveted to the web by rivets 
placed a certain distance apart. 
For convenience of manufacture, the girder is divided into ten equal 
parts, and the rivet spacing between any two of these divisions—or 
tenih-pointSj as they are called—is kept the same. These tenth- 
points are numbered (see Fig. 118). The rivet spacing in the first 
division is the 



same as that com¬ 
puted for the end 
of thegirder, which 
is the zero tenth- 
point; the rivet 
spacing in the sec¬ 
ond division is the 
same as that com¬ 
puted for the 1st 
tenth-point; and 
so on. The rivet spacing at any point is given by the formula: 


Fig. 119. Determination of Distance between Gauge Lines. 






(w)’ 


in which. 


Vx = Maximum shear at the point; 

V = Maximum allowable stress on one rivet; this will be the bear- 


legs. If S gives a value less than 2 f inches, the leg of the angle agamst 
the "web must be 5 inches or more, on account of practical limitations 
of manufacture. 

26. Examples. In order to illustrate the preceding methods, 
two problems will be worked out. 

1. Design a runway girder for a 5-ton crane of 40-foot span, the 
wheel loads and wheel base being as given in Table XV, p, 87, and the dis¬ 
tance between trusses 20 feet. 

In order to produce the maximum moment, the wheel must be 
placed as shown in Fig. 120 . The left reaction is 12 000 (2.125 + 
10.00 + 3.625) 20 = 9 450. The moment under wheel 1 is 
9 450 X 7.875 X 12 = 894 000 pound-inches, which requires a sec¬ 
tion modulus of 894 000 15 000 = 59.60. Looking in the Car- 



Fig. 120. Position for Maximum Moment 
for Problem 1 on Pago 91. 


Fig. 121. Position for Maximum Moment 
for Problem 2 on Page 91. 


negie Handbook, pp. 97 and 98, it is seen that a 15-inch 42-pound 
I-beam with a section modulus of 58.9 will be sufficient, since the 
section modulus is less than 2^ per cent under that required. 

2. Design a runway girder for a 30-ton crane of 60-foot span, the 
Avheel loads and wheel base being as given in Table XV, and the distance 
between trusses 20 feet. 

The wheels are placed in position as shown in Fig. 121 . The 
. . 52 000 (12.75 + 1.75) 

left reaction is-^ ~ 37 700 pounds; and the 

maximum moment, which occurs under wheel 1, is 37 700 X 7.25 X 
J 2 = 3 285 000 pound-inches. The maximum shear occurs when 
the wheels are in position as shown in Fig. 112 , p. 85, and is 75 400 

75 400 

pounds. The required thickness of the web is jq qqq 24 
0.314 inch, the depth being 20 -j- 10 === 2 feet == 24 inches. The 
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The required net flange area is :■ 


3 285 000 


9.97 square 


15 000 X (24 - 2) 
inches for two angles, or 4.99 square inches for one angle. An angle 
6 by 6 by J-inch gives a gross area of 5.75 square inches and a net 
area of 5.75 — 0.50 = 5.25 square inches, one -J-inch rivet-hole being 
taken out of the section. Since this area coincides quite closely 
with the required area and is larger, it will be used. A 6 by 3-^- by f- 
inch angle would have been better in regard to area, but the rivet 
spacing is less than 2§ inches at the end, and this required a double 


gauge line and therefore a leg 5 inches or over. 


The maximum shears at the tenth-points are now computed, 
and are tabulated as follows: 


7o = 75 400 pounds. 
V, = 65 000 
= 54 600 
Fg = 44 200 
7, = 33 800 
7. = 26 000 


The value of the shear to be used in any particular case is given 


JLil. 


All Stiffeners 

- 5'or.r 


2“ , ZV 

2 L» 6V 64' 7 


Web 24 ’'k|’ 


2 L? 6a 6 




; Spacing 




Fig. 122. Stress Sheet of Runway GirUer of Problem 
2 on Page 91. 




5 " 


Fig. 123. Determination of 
Size of Stiffener. 


above. In this case, P = 52 000 pounds; 

= f) 570 pounds, |-inch rivets being used; 

and hir is 24j — 2 + "^ = 17.5 inches. The rivet spacing for 

the first division or first two feet of the span is: 

6 570 


nr = 1.414. say iiudos. 


^ //75 4(}0\“ , /52 OOOX- 
The rivet spacing for the other divisions may be computed by the 







Pig. 127. Gal3le Details for Corrugated Steel. 


Fig. 138. Gable Details for Corrugated Steel. 
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outstanding leg does not reach beyond the leg of the flange angle 
(see Fig. 123). This makes their size as shown in Fig. 122. The 
crane rail may be connected directly to these and the flange angles; 
or a channel may be placed over the flange angles and riveted to them 
in a manner similar to that employed in the case of I-beams, the 

crane rail being fastened 
to that. If this latter 
detail is employed, the 
area of the channel is 
reckoned as forming part 
of the upper flange; and 
the net area of the angle 
must then be equal to the 
required net area, less the 
net area of the channel. 

27. Ventilators. jMill 
buildings may be venti¬ 
lated by means of small 
circular ventilators such 
as shown in Fig. 69, p. 
41, placed at certain in¬ 
tervals along the ridge or 
peak of the roof, '^r by means of monitors as shown in Fig. 71. The 



sides of these monitors may be fitted with swinging glass windows, 
with wooden or metal louvres, or, in case a large amount of ventila¬ 
tion is required, may be simply left open. Figs. 124,125, and 126 give 
details of monitors, and show how they are connected to the trusses. 

c 28. Gable Details. The gable is the end of the roof at that end 
of the building which is parallel to the roof trusses. Since this extends 
beyond the plane of the side cf the building, some method must be 
employed in connecting the outer edge with the wall of the building, 
in order to keep out the rain and wind. Figs. 127 and 128 give 
several details which are efficient and at the same time economirn.l 
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Fig. 133. Ridge KolL 
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Fig. 130. Cornice Details for Steel Roof. 
See also Figs. 129 and 131. 
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Fig. 134. Detail of Cinder Florr. 


nected at intervals of 
every three bays—or, in 
\ exceeds 50 feet, 

every two bays—^with a 
pipe or conductor to carry 
the water to the ground, 
ri^ Gutters, as a general 

-- \ thing, are semicircular or 

n r’ - I ~i^' " " — nearly so; and for ordi- 
I nary spans they .should 

I not be less than 6 inches 

^ -^ ^ wnde. Conductors should 

Fig. 131. Cornice Details for Steel Roof. See also , 

Figs, 129 and 130. not be less than 5 inches 

in diameter. It is not 
to be supposed that the 
water entirely fills either 
, the conductors or the 

gutters. The sizes are 
made so as to allow for 
any obstruction such as 
dirt or ice. Gutters 

Fig. 132. Ridge Cap. , ,, „ ,, ,, 

should preierably have a 
pitch of one inch in every 10 feet. Figs. 129 to 131 give details of 
cornices with various forms of gutters attached. 

Tbp. ridcrp. or oe.a.k of the. roof, is usnallv covered with a olain 


m 



Fig. 132. Ridge Cap. 




metallic roll with flared sides, in which case it is called a ridge roll. 
Figs. 132 and 133 show cross-sections of a ridge cap and a ridge roll. 

30. Floors. The floor of the shop depends very largely upon the 
purpose for which the building is intended. It may consist of earth, 
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Fig. 135. Detail of A.sphalfc or Coal-Tar Concrete Floor. 
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Fig. 13(5. Detail of Concrete Floor. 
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cinderS; boards, concrete, or sheet steel. In cases where men are 
required to work standing, cinders or boards give the best results. 
Earth floors will wear into holes^in places where the men stand, and 
concrete or steel makes them foot-weary on account of its inelasticity. 
Where heavy machinery is installed, and men are seldom present 
except for a short time at certain periods, concrete makes an ideal 
floor. Figs. 134, 135, and 136 show details of various kinds of floors. 
Fig. 137 gives a detail of the floor in the Steam Engineering Labora= 
tory of the University of Illinois. This consists of channels imbedded 
in concrete. These channels, which are placed in pairs a small dis¬ 
tance apart, run both lengthwise and crosswise of the shop. The 
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CIVIL ENGINEERING SPECIFICA¬ 
TIONS AND CONTRACTS 


PART I 


INTRODUCTION 

In the preparation for letting a piece of work, the Engineer 
must, by drawing and written description or specification, set 
forth liis ideas. He must also make estimates of the cost of the 
work under dilferent metliods of construction to determine the 
least expensive metliod of accomplisliing tlie desired result and, 
if lie wishes to let the work, he should make such public announce¬ 
ments as shall reach the greatest number of desirable contractors. 

In order to insure an early execution of the construction, it is 
his duty to i)i*(^2)are the form of bid or proposal, with the instruc¬ 
tions to bidders and, later, after attending to the opening of bids, 
he must adopt a foinu of articles of agreement and fix a bond, 
which, together wdtli the specifications, drawings, and proposal, 
form the contract. Tliese various stej^s will be treated in the 
following work, in the order of their importance in the contract 
from the Engineer’s point of view. 

GENERAL INSTRUCTIONS 

Engineering. Engineering may be defined as the science or 
art of utilizing the forces and materials of Nature with the great¬ 
est amount of economy. It has been defined epigramniatically 
as ‘‘the science or art of making a dollar go the farthest”. Engi¬ 
neering is divided into Civil Engineering, Mechanical Engineer¬ 
ing, Electrical Engineering, Mining Engineering, Hydraulic En¬ 
gineering, Gas Engineering, Chemical Engineering, Agricultural 


orielges, (locKR, xiniiieis, sewers, uqueuuets, uciiiuis, ngiitnouses, 
dams, breakwaters, etc. 

The Engineer. It is necessary tliat the two parties to a con¬ 
tract for the execution of any important construction work have 
some one in authority to decide all questions in dispute hetAveen 
them, and to see that the Avork is carried out in accordance Avith 
the requirements of the contract. This person is generally the 
Engineer avIio designs the Avork, altliough in some States, unless 
the Engineer’s name is Avi’itteii in the articles of agreement, his 
decisions are not binding. 

. It is his duty to take a perfectly neutral position betAveen the 
tAYO parties, and to see that the AVork is carried out in strict 
accordance Avitli the contract. He should Avork in harmony Avith 
the contractors, give all possible aid to accelerating the Avork, 
and take pains to secure Avork and material strictly up to tlie 
standard of requirements in tlie specifications. Although he is 
usually in the employ of the party for ayIioiu the Avork is being 
done, as the arbitrator his decisions must shoAV perfect impar¬ 
tiality, so that both parties aauU admit their justice; but in order 
that there may be feAV questions at issue between the parties to 
the contract, the Engineer must he thoroughly familiar Avith the 
character of tlie Avork he is designing and tlie quality of the 
materials entering into it. 

Contract. A contract is a Avritten or verbal agreement he- 
tAveen tAvo or more parties specifying terms, conditions, etc., 
under AAdiich certain obligations are to he discharged. A contract 
for engineering Avork generally consists of the Advertisement, 
the Proposal (including the notice to bidders), the DraAvings, the 
Specifications, the Articles of Agreement (generally spoken of 
as tlie contract), and the Bond, AAdiich is usually required to insure 
the carrying out of tlie contract. 

It is the Engineer’s duty to sec that he obtains the greatest 
amount of the best AVork for the least expenditure of money. 
Experience has sIioaaui that to accomplish this end he should first 
determine the exact character of the struemre AAdiich is to be 
built and, in addition to the drawings, Avliicli are generally neces- 
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and Contractor, and in that order they Avill be treated. 

It is essential that all parts of the contract be prepared care¬ 
fully in order to avoid misunderstanding. Many disputes are 
avoided by requiring contractors to make tlieir bids on a regular 
form of proposal, furnished by the party for whom the ivork is 
to be done. In the case of small or unimportant work, the bond 
is often omitted. In some cases drawings are not necessary, and 
in many cases the work to be done is not advertised, as the work 
may not be of sufficient magnitude to warrant the expense, and 
as many corporations keep a list of the names of contractors who' 
are regularly asked to bid on projected work. Of the above, the 
drawings and the specifications are the most important to the 
Engineer and the Contractor, as they are the guide for both in 
tlie execution of the work and are constantly in use during con¬ 
struction; hence, for convenience, the specifications and the 
di*awings are often so prepared that they can be readily detached 
from the other components of the contract. 

Drawings. Very few contracts for construction work are 
drawn witliout plans of some n kind. They should be made 
accurately and on a scale large enough to show all details con¬ 
veniently and clearly. All dimensions and distances should be 
written carefully upon the parts of the detail drawings to which 
they refer, and all dimensions should be checked by a second 
draftsman. The distance to be embraced by the figures should 
be indicated by dotted arroAvs. The draAvings should be so 
accurate and so complete that there can be no question as to the 
intention of the designer even to the smallest detail. In pre¬ 
paring the specifications, the designer should keep a memoran¬ 
dum tablet on Ids table and jot down every thought that may 
be of service. The value of a draAving depends upon its 
accuracy. 

The sheets should be unifoimi in size, carefully lettered or 
]iumbered for reference, ajid should be clearly and plainly titled. 
They should also sIioav the scale, the date Avhen completed, the 
initials of the draftsman, and the initials of the checking 
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Maps should sIioav a meridian and magnetic variation, if the 
latter be known. 

The Government prohibits the letting of a contract Avithout 
an accompanying plan; certain city ordiiiances and cliarters liavo 
the same prohibition. The requiring of plans to accompany the 
contract is to assure tlie competing Contractors that they ar(3 
bidding on the same basis. 

Contracts are frequently draAvn for i)atented or special struc¬ 
tures, without plans; in such cases, the Contractor funiislies a 
working draAving, subject to the apj)roval of the Engineer, after 
the contract is executed. The specifications for such work are 
usually confined to a general description of the Avork required 
and a guaT-antee of results to be obtained by the Conti’actor, 
Avithout setting forth the detail of constructio]i or method. 
Sometimes plans are tendered by the bidders—thus alloAving 
the Engineer to make comparison and choice of the different ideas 
submitted. This method of letting contracts is not recommended, 
but as the Auirious branches of Engineering become more special¬ 
ized and as most of the leading contracting fiimis have competent 
engineers Avho are specialists in their particular line of construc¬ 
tion, it becomes necessary for the busy Engineer, witli a general 
practice, to make use of the specialist in order to keep pace Avith 
modern construction methods. 

Specifications. The si)ecifications define the exact relations 
betAYcen the parties to the contract; they are supph^mentary to 
the draAvings and should be embodied in the contract. Tliey 
are a Avritten description of the Avork to be performed and should 
sliOAV specifically Yvhatever features are not shoAvn on tlu^ draAv¬ 
ings. They should define the quality and quajitity of mateihils; 
the methods of construction; the nature of the Avorkinanship; 
the manner of conducting the Avork; and the general conditions 
and stipulations. 

The specifications must be most carefully drawn, leaving 
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The Contractor is supposed to be experienced in the special 
class of construction to be undertaken, and should not be dictated 
to as to methods—except in very special cases—and he should 
be held strictly responsible for results. In some cases the 
Engineer may desire a specially manufactured article or material, 
or a special method to be used in accomplishing a certain result; 
in -which case it is necessary to incorporate the specifically- 
mentioned article and the method of doing the work in the speci¬ 
fication. If the specified article is inherently unsuitable for the 
purpose intended, or the method required does not accomplish 
the desired result, the Contractor must not be held for the 
results, as he is not free to act according to his own ideas and 
cannot be responsible for the mistakes of the Engineer. Either 
leave the methods and means entirely to the Contractor who is 
lield responsible for residts, or let the Engineer assume entire 
charge of methods and means and state that the Contractor will 
not be held responsible for results. To attempt to follow both 
courses at the same time is inequitable and will be so found if 
carried into the courts of law. In -phim words, the specifications 
should point rather to the finished structure than to the method 
of accomplishing the Avork. 

General and Specific Clauses or Provisions, Specifications are 
usually divided into general and special clauses or provisions. 
The general clauses are those that are applicable Avitli slight 
variations to almost any important piece of construction Avork, 
Avhile the si^ecial clauses refer to the character of the material, 
the details of construction, the special features and ideas to be 
i]icorporated, and no details should be spared that Avould add to 
the clearness of description in every step of the proposed Avork, 
All clauses should be numbered and properly headed, preferably 
by a maj'ginal note, for coiivenience of reference. The general 
clause's should be segregated from those of a specific nature, 
thereby avoiding errors of omission. 

General clauses or provisions describe the general relation of 
the parties involved, the time for beginning and. completing the 
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maintenance of eompletea work, etc. It is advisable for the Engi¬ 
neer to have a list of the. general conditions which are applicable 
to most contracts before him and, upon completion of the rough 
copy, to check over the clauses to see that all the conditions 
have been included. The writer has a list of over one hundred 
headings that he endeavors to embody in every specification 
drawn; although it is not necessary to have a special clause for 
each heading, he has found that this is the surest method to 
prevent omissions of necessary clauses. 

Great care must be taken that clauses do not contradict each 
other; that they be not at variance with the plans; and that 
ambiguous description is not introduced. 

Clearness of Statement The wise and careful Contractor will 
note every detailed provision of a specification, and will bid 
accordingly, expecting to do no more than is required in the 
contract. Hence it is necessary that the Engineer set forth every 
detail fully, clearly, and concisely. Work should be so designed 
and described as to require no alteration in the course of con¬ 
struction. 

The specification requiring the Contractor to ask the Engineer 
for an explanation of its meaning is not clearly drawn. The 
Engineer must not suppose that the Contractor will take any¬ 
thing for granted; he must draw his specification in such a 
manner as to cover the work, in general and in particular, in 
every detail. 

It is of the greatest importance that there be no ambiguity 
and no omission of words. The clauses should be couched in the 
simplest language and the sentences should be short and to the 
point. Bad English, careless punctuation, and verbosity are to 
be carefully avoided. The incorrect placing of a comma has 
caused the loss of many thousands of dollars. Write so clearly 
that there will be no occasion to take the specification to court 
to decide what is the ''spirit'^ of the contract; that is, wdiat was 
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writing. Be precise in all descriptions; ask for nothing that yon 
do not know to be practicable, and be definite and specific in 
every detail. The units of nieasnreiuent to be employed should 
always be clearly stated. 

Knowledge Keqiiired of Engineer. The Engineer must have a 
thorough knowledge of every detail of the work before he 
attempts to describe what the Contractor is to accomplish under 
the specification , even when understood perfectly by the Engineer, 
it is often very difficult to describe exact requirements. 

Avoidance of Unusual Conditions. Specifications should be so 
drawn that the best class of material and workmanship consistent 
with the amount of money to be expended on the undertaking 
be obtained. Avoid conditions which are unusual and beyond 
the ordinary requirements of good practice, and which are not 
absolutely necessary to the results desired. The Contractor will 
generally bid a figure out of all reasonable proportion, to insure 
himself against loss on work of a character with which he is 
entirely unfamiliar. Remember that Engineering has been 
defined as ^‘the science or art of making a dollar go the farthest"'. 
Many young engineers are prone to introduce into their work 
some new idea of their own, of doubtful utility, for the sake of 
novelty and self-advertisement, where a more conservative man 
will follow the beaten road of approved practice. 

Materials Employed. The materials of construction should, to 
as great an extent as possible, be those readily found in the local 
markets and in the neighborhood of the work. This does not 
mean, however, that any inferior or unsuitable material may be 
allowed to enter into the work; on the contrary, the most 
approved practice should be required both as to materials and 
Avorkmanship. The Engineer ]nay be sure that he Avill not get a 
better quality of material than that vspccified, and Avill often get a 
poorer one. Be careful in regard to specifying materials of special 
manufacture, as the Engineer must be above the suspicion of 
favoring any particular make or brand. It is Avise to set as a 
standard the best brand on the market and then require it, or 
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'Extra and Additional Work. What constitutes extra and addi¬ 
tional work is the most frequent cause of controversy between the 
Engineer and the Contractor; therefore, the greatest care should 
be used in specifying what should constitute each. Extra work 
may be defined as work entirely unforeseen at the time of the 
drawing of the contract; while additional work is work of the 
same quality and workmanship as that described in the specifica¬ 
tion, which can be foreseen but not accurately calculated. The 
proposal should include unit prices for the various items of 
materials and workmanship, wdiicli it is thought may be required 
to complete the construction, over and above the work described 
in the specifications, in order that there be no cause for contro- 
yavsy over the items of additional work. But where there have 
been omissions in the requirements of the specifications; when 
alterations, changes, and additions become necessary; where 
errors have been made in liaics or grades; where new methods or 
materials are experimented with by the Engineer; -where damaged 
work is replaced; or where the work has to be extended to 
secure greater strength, durability, or stability, there is fre¬ 
quently more or less controversy as to just what shall constitute 
extra "work under the contract. This trouble can be avoided by 
defining clearly just what work is to be done by the Contractor, 
and by requiring nothing of him beyond the lines of the work so 
defined. 

Dividing Line hetivcen Contracts. The dividing line between 
contracts should be very carefully described and, where there 
are several contractors on one piece of work, the exact limits of 
the work to be performed by each one must be set forth most 
carefully. 

The work for each of the several contractors should be 
described under separate headings, care being taken that each 
contractor agree to leave his work in such condition as to work 
no hardship on the one following him. 

Verbal Information to Contractor. A clause in the specifica- 
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specifications; lias bearing on tlie contract. The specification is, 
and should be stated therein to be, a i)art of the contract. The 
plans and specifications should give as full information as possible 
as to conditions and difficulties that may bo met Avith; such as 
soundings, borings, character of material, amount of ■^vater to be 
encountered, etc.; and any special difficulties knoum to the 
Engineer should be noted in the specification, and no information 
of use to the Contractor in making up his bid should be omitted. 

Mistakes in Plans and Specifications, Finally, every iDroeaii- 
tion must be taken to prevent mistakes in the plans, and omissions 
or conflicting clauses in the specifications. Every possible elieck 
against errors should be made use of. When errors are discov¬ 
ered in the course of the Avork, no time should be lost in admitting 
them and setting about to rectify them. The principal object is 
to produce a finished piece of work, constructed according to 
the best approved practice, that will be a credit to the Engineer, 
as well as to every one who has had a hand in its construction. 

GENERAL PROVISIONS 

DETAILS PRIOR TO BEGINNING WORK 

Grouping Provisions. There is a great diffierence of opinion 
as to the proper location of certain general provisions in con¬ 
tracts. Some place them in the articles of agreement, Vhile 
others place the same clauses in the specification. Tlie writer 
advises keeping tlie general clauses together as much as pos¬ 
sible, grouping them so as to indicate their character and 
placing them almost entirely in the specification, making tlie 
e.ojitract as short and concise as possible. The proper grouping 
is very difficult, as many of the clauses might ho placed in any of 
several groups. 

In drawing up specifications it is a good practice for the 
Engineer to keep before him a list of general i^rovisions covering 
all cases and, while all the provisions Avill not apply to any one 
contract, this will be a great aid in preventing omissions. Some 
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in case the work were being done for a municipality or an 
individual. 

Careful Statement of Definitions. To prevent disputes, the 
principal parties to the contract and their representatives should 
be clearly defined; hence the necessity of a clause of the following 
character in most specifications: 

Definitions. The following words and expressions used in this 
contract shall be defined and construed as follows: 

City: The City of. 

Director: The Director of the Department of Public Works of 

the City of.. 

Chief Engineer: The person holding the position or acting in 

the capacity of the Chief Engineer of the. 

Conipan^^. 

Engineer: The Chief Engineer of tiie.Company, 

or, in iiis absence, his regularly appointed and authorized 
Assistant Engineer, and InsiDectors representing him, 
limited to the special duties intrusted to them and to no 

otlier employe of the.Company. 

Contractor: The individual, parties, firm, or corporation -with 
whom or with wdiicli the contract is made, or an author¬ 
ized agent thereof. 

Otlier words often have to be defined, such as Owner, Pur- 
cliaser, Trustee, Board, Directors, President, Treasurer, each of 
wliich should be clearly defined so that there can be no possible 
question as to its precise use. 

DRAWINGS, PLANS, ETC. 

The following group of clauses relate to drawings, or plans, 
and notes on them: 

Construing Specifications and Plans. To avoid disputes and 
litigation, it must be distinctly understood by the Coiitractoi* 
that tlie Engineer of the Company shall construe the specifica¬ 
tions and approved plans; and explain any obscurity therein; and 
shall liave the right to correct any errors or omissions in either 
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Flans and Spccificaiions of Equal Force. The approved plans 
ajid tile specifications shall be of equal foi’ce and effect and, in 
case of discrepancy between the plans and the specifications, or 
between the plans and the details, or any lack of agreement in 
measurements upon different plans, or different figures upon the 
same plan, they must be submitted to the Engineer for interpreta¬ 
tion before beginning construction of the work. Dimensions 
sliown in figures on the plans shall have preference over tlie scale. 

General Drawings. The Company Avill furnish to bidders 
drawings giving all general dimensions and sizes, and such par¬ 
tially detailed drawings as may be required to cover special 
features. After assigning the contract, such other drawings as 
may, in the judgment of the Engineer, be required, will be fur¬ 
nished by the Company. The Contractor shall prepare drawings 
for shop work, which shall include all details required to supple¬ 
ment and complete the general and partially detailed drawings 
furnished by the Company; and he shall submit 3 blueprints 
of each sheet for the approval of the Engineer. After approval, 
if required, additional prints shall be furnished. The approval 
of the Engineer shall in no way relieve the Contractor from 
responsibility for the correctness of all detail drawings before 
going to the shop, nor for the accurate and complete execution 
of the work. 

Work in Accordance with Plans. The work and all its appur¬ 
tenances shall be built of material, size, and dimensions, on the 
lines, to the depths, and in the manner shown on the plans filed 
in the office of the Company. No deviation from them will be 
allowed unless by permission in writing fi'om the Engineer. 

Record Drawings. The Contractor, upon completion of the 
ivork, shall furnish 3 complete sets of blueprints on liiiaura, of 
detail drawings of the machinery and all appurtenances; each 
set shall be neatly bound in cloth for record drawings of the 
work embraced under the contract as a whole. 

Plans and Specifications, The aiiprovcd plans and a copy of 
the specifications are to be kept constantly at the Avork by the 
Contractor or his authorized foreman. 

Necessary to Render the Work Complete. If any Avorknian- 
ship or materials be required, Avhich are obviously necessary to 
carry out the full intent and meaning of the plans, details, dia¬ 
grams, and specifications, although the same may not be either 
directly or indirectly so snecifically noted by draAvings or speci- 



Notes upon Drawings. Contractors proposing for any of the 
work under thes(‘ specifications will be expected to examine all 
t]i(‘ notes upon the plans, which are intended to form a part of 
11]e specificatioji. No comsideration will be given to any claim 
that these notes have been overlooked. 

Verbal Agreements. This contract shall in no wise be affected 
liy v(nbal agreements or inferences from conversations previous 
to or subsequent to its execution. 

MEASUREMENTS, LINES, AND GRADES 

The following paragraphs may be grouped under Measure¬ 
ments, Lines, and Grades: 

Lines and Grades by Engineer. The work shall be laid out on 
the ground by the Engineer, who shall direct the lines and grades 
tliat are to be observed, and all marks given by him shall be care¬ 
fully preserved by the Contractoi', Avho shall provide such stakes, 
forms, and assistance in doing the work as may be demanded 
of him by the Engineer. 

Marks and Stakes to be Preserved. Contractors must care¬ 
fully preserve bench marks and stakes and, in case of willful or 
careless neglect, they sliall be charged whatever the Engineer 
shall consider an equitable amount to cover damages arising 
from sneh negligence, the same to be deducted from the amount 
due upon the completion of the work. 

Work to Conform to Lines, etc. All construction work shall 
conform to the lines and stakes sot out by tlie Engineer, and any 
increase of labor or material required, due to the neglect of these 
lines and stakes, shall not be estimated or paid for. 

Standard of Measure. All measurements are given on the 
plans and shall be measured in United States standard feet. 
Where vertical dimensions are preceded by the sign + or —, 
they refer respectively to above or below an established hori¬ 
zontal plane called datum, which is.feet above (or below). 


mean high water and.feet above (or below) the mean low 

water in the...at.. 


Measurements. All quantities shall be determined by measure¬ 
ments in United States standard feet, made to the prescribed 
lines. No work outside these lines shall be i)aid for. No con¬ 
structive conventional measurement will be allowed, any rule or 
custom in tlie section of the country through which the road 
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shown on the plans or in the specifications are merely approxi 
mate, and will not in any inaiiiKn* alTect the final settlement 
because of the fact that at the time of drawing up the specifica¬ 
tions it was impossible to determine them accurately. 

The Company reserves the right to require the use of what¬ 
ever materials may be necessary for the safe and efficient tem¬ 
porary and permanent constimction of the work; also the riglit 
to increase or diminish the quantities to the extent found neces¬ 
sary by the Engineer. 

FULFILLING THE CONTRACT 

EXECUTION OF WORK 

The following clauses are generally grouped under Execution 
of the Work; 

Prosecution of Work. The Contractor shall commence, prose¬ 
cute, and complete tlie work in all its parts in the most energetic 
and workmanlike manner, and shall prosecute the work at and 
from as many different points, at such times, in such parts, and 
with such force of Avorkmen, as the Engineer during the progress 
of the work may determine. 

Should the necessary land or riglit of way not be procured 
at any place A\dieii the Contractor desires to work thereon, he 
shall distribute his forces to such other points as may be desig¬ 
nated by the Engineer, without any claim for damages for failure 
to procure such land or right of Avay. 

Delay in Procuring Right of Way or Land. The Company 
shall procure the necessary riglit of Avay and lands needed for 
the work to be done under this contract; but it is agreed and 
understood that, until the said Comioauy shall haA^e procured all 
the right of Avay or land required for this contract, the Contractor 
shall commence Avork, or make arrangements for commencing 
Avork, entirely on such ground as the Engineer may designate. 
The Contractor shall not have any claim for damage or detention 
by reason of delay in procuring titles to lands, but he shall be 
entitled to an extension of time on each part of the Avork on 
Avhicii he Avas prepared to commence, equal to the time lost from 
and after the day AAdien he Avas so prepared, provided such deten¬ 
tion shall exceed 10 days. In all such cases, hoAvever, the Con¬ 
tractor shall notify the Engineer in Avriting AAdieii and Avhere he 
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out the consent of the Company having been given thereto in 
writing. 

Contractors must satisfy themselves by a careful personal 
examination of the nature and location of the work for which 
they bid, of the general form of the surface of the ground, and 
all other matters which can in any way influence their contracts; 
and no information upon such matters derived from maps, plans, 
profiles, drawings, or specifications, or from the Engineer or his 
Assistants, shall in any way relieve the Contractor from any 
risk, or from fulfilling any of the terms of this agreement. 

Borings. The Company does not guarantee the correctness 
of the borings nor the nature of the materials shown upon the 
plans. The Contractor must assume all risks resulting from any 
differences from the borings found to exist when the construction 
is under way. 

All loss or damage arising from any unforeseen obstructions 
or difficulties encountered in the prosecution of the work shall be 
sustained by the Contractor. The soundings and borings, and 
the profiles based thereon, are to be taken merely as guides for 
the Contractor in bidding, and must not be construed to relieve 
him from responsibility in determining for himself the nature 
of the materials which will be encountered. 

Care of Materials. The Contractor shall receive, care for, 
and be responsible for all materials purchased by the Company 
and delivered to the said Contractor at the point herein desig¬ 
nated. In case of loss by fire, flood, breakage, theft, carelessness, 
etc., the Contractor shall make good any loss. 

Note. —This clause is necessary when the Company is supplying part or 
all of the materials of construction, such as s^hkes, bolts, etc., in track-laying 
contracts; lumber or iron in bridge work, when the contract is for the 
erection of the material only, and parallel cases. 

Materials to be Furnished. The Contractor shall furnish all 
materials required, which shall be in full accordance with these 
specifications and the general and detail drawings, as they may 
be approved by the Engineer, and shall also furnish all labor, 
tools, and machinery necessary and all must be of the kiiul 
best adapted to the efficient, prompt, and safe execution of the 
work. 

Right of the Company to Employ Additional Men. If at any 

time, in the iudsfment of the Engineer, the Contractor shall 




















time specified in the contract, at such wages as it may find neces¬ 
sary or expedient; and may pay all persons so employed, and 
charge all amounts so paid as so much money paid to the Con¬ 
tractor under this contract. 

Extension of Time. If the Contractor shall not complete the 
Avork within the time specified in the contract, and the Company 
shall, notwithstanding such failure, permit the Contractor to 
proceed with or complete the work as if such time had not 
elapsed, such permission shall not he deemed a waiver in any 
respect by the Contractor of any forfeiture or liability for dam¬ 
ages or expense thereby incurred, arising from such noncomple¬ 
tion of the work Avithin the time specified and covered by the 
‘‘Liquidated Damages’’ clause of this contract; but such for¬ 
feiture or liability shall still continue in full force against the 
Contractor as if such permission had not been granted. 

Not^e.—^W liere no time for completion of the work is given, the work must 
be completed within a reasonable time. 

Twelve o'clock midnight of the day named in the contract as the date of 
comjjletion is the limit of time unless a certain hour has been speeilicaily named. 
Time clauses should state Avhether Sundays and holidays are excluded from the 
specified period. 

What Prices are to Include. The prices specified in the 
accepted proposal and contract shall include the supply and 
erection, in a good, sound, substantial and workmanlike manner, 
of all dams, flumes, pilings, shorings, sheathing, shafts, forms, 
centering, false works, tramways, machinery, and scaffolding; 
also pumping, labor, workmanship, tools, fuel, and materials 
necessary for both permanent and temporary works, including 
all the items herein mentioned (unless specifically stated other- 
Avise) for the prompt completion of the Avhole work proposed for, 
shown on the draAAungs, and described in these specifications. 
All materials and workmanship shall be of the best quality 
and description, and the Avork perfect and complete in all its 
parts. 

Note. —This provision will change, as to the different items included, 
dex^oiuliiig on the character of the work; for while the clause is aj^xilicable to 
a sewer, or jiipe-laying contract, it would not cover the requirements for 
track laying. 

INSPECTION OF WORK 

The following four clauses are grouped under Inspection: 
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material or workmanship, or both, within the time fixed by tlie 
Engineer; and all rejected materials shall be immediately and 
entirely removed from the site of the work. If, after written 
notice to the Contractor, the rejected mateifials are not removed 
or tlie condemned work built anew within the time fixed, the 
Compaii}^ shall be at liberty to remove the rejected materials 
and supply new materials, or build anew any unapproved wox’k, 
at the ex]pense of the Contractor, and the cost thereof shall be 
deducted from any money which may be due him. 

Nothing in this contract shall be construed as vesting in the 
Contractor any right of property in the materials used, after they 
have been attached or affixed to the work on the soil; but all 
such mateiuals shall, upon being so attached or affixed, become 
the property of the Company. 

Materials and workmanship may be inspected at any time. 
All structural steel shall bear the Inspector’s mark of acceptance. 
The Contractor shall execute the work in the presence of an 
Inspector at all times; wmrk in absence of same shall be subject 
to rejection. 

Final Inspection. The final inspection and acceptance of the 
wmrk will take place ?Tter construction; and any inspection and 
acceptance of materials and workmanship at the site of the work, 
foundries, shops, etc., to facilitate the progress of the work, shall 
not prevent rejection of such materials and workmanship there¬ 
after, if the same be found unsuitable or imperfect. 

Cost of Engineering and Inspection. The cost of engineering 
and inspection, after the expiration of the time agreed upon in 
the contract for the completion of the work, shall be at the 
expense of the Contractor, and such cost shall be deducted 
from the amount due the Contractor at the time for final 
payment. 

Labor Furnished to Inspector. If required, the Contractor 
shall furnish such labor as the Engineer shall deem necessary to 
assist in the inspection of materials to be embodied in the con¬ 
struction under this contract and to assist in giving lines and 
grades on the work, all free of cost to the Company. 

Note. —This provision is imnsual and is used or enforced only in com¬ 
paratively small contracts, or when it would be unjust to exx^ect tlie Company 
to keep a corps of engineers and inspectors on work indefinitely to accommo¬ 
date a Contractor who is in default with his work. On small contracts, 
requiring little or only occasional staking out, or where the work is in remote 
sections, it is customary to get the assistance of some of the Contractor’s 



Builders^ Insurance. The Contractor will ho required to take 
out from time to time, in an approved company, a Builders^ 
Insurance Policy covering the value of all materials liable to in¬ 
jury by fire, incorporated in or brought to the work, and shall 
assign same to the Company, The policy shall be approved as to 
form and amount by the Engineer. 

Freezing Weather. The work shall be carried on in cold 
weather only at such times and in such manner as directed by 
the Engineer. 'When work is done during freezing weather, if 
required, the Contractor shall provide proper facilities for heat¬ 
ing the materials entering into tlie work and shall thoroughly 
protect the new construction from damage caused by the 
elements, during and after building. Upon the suspension of 
work due to freezing weather, all new work shall be i^rotected 
and the grounds left in good order. 

Competent Men and Discharge for Cause. The Contractor 
shall employ only competent men; and he shall discharge any 
foreman or other employe who shall, in the judgment of-the 
Engineer, be unfaithful, unskillful, or remiss in the performance 
of his work, or guilty of riotous, disrespectful, or otherwise 
improper conduct; and no person so discharged upon this work, 
or any other work done for the Comi^any, shall be emifioyed 
again by the Contractor upon the work to be done under this 
contract without the written consent of the Engineer, The work 
under this specification shall be subject to all federal, state, 
and (or) municipal laws, or regulations, in regal'd to the employ¬ 
ment of laborers, workmen, and mechanics and also those la-ws 
regulating the hours of employment of such employes; and fur¬ 
ther, before receiving each payment, the Contractor, if required 
by the Engineer, shall furnish an affidavit that such laws have 
been faithfully fulfilled. 

Employment of Labor, The Contractor, in the construction 
of the work, shall give preference in employment to citizens of 
tlie commonwealth; and in the employment of mechanics and 
laborers, where citizens of the commoinvealth are not available, 
shall give preference to citizens of the United States who are not 
citizens of the commonwealth. Persons employed in the per¬ 
formance of manual labor under this contract shall not be 

required to work more than.hours in each day, 

and..hours shall constitute a day’s work."^" The 

Contractor shall neither directly nor indirectly require as a con- 





person, but every employe shall lodge, board, and trade where 
and with whom he elects. 

Foreign Corporations. The Contractor, if a foreign corpora¬ 
tion, shall file with the Company, if so requested, duly authenti¬ 
cated copies of its charter or certificate of incorporation. 

Note,—I t is of the greatest importance that a corporation, attempting 
to do business in a State other t}ian that under -whose laws it was incorporated, 
secure a license and certificate to do business in said State as, in many States, 
without such license, the corporation cannot enforce its claims in the courts. 
As the laws differ in every State, it is advisable that the Engineer secure the 
advice of a local attorney at law, of good standing, to advise in regard to the 
legal provisions of the contract. 

MISCELLANEOUS OBLIGATIONS OF CONTRACTOR 

Orders and Instructions. The Contractor must strictly follow, 
without delay, all orders and instructions of the Engineer or his 
authorized assistant, in the prosecution and completion of the 
work, and every part thereof. 

Personal Attention. The Contractor is required to give his 
personal attention to the faithful prosecution of the w^ork, and 
not to sublet or assign the same, without the wihtten consent of 
the Company, but to keep it under his own control j and, in case 
of his absence, to have a competent representative or foreman on 
the work, who shall receive orders and directions from the 
Engineer and Inspector and have the same carried out without 
delay, and who shall have full authority to supply men, material, 
and labor immediately. 

Time of Commencement and Completion. The Contractor 

shall begin ivork within_days from the date of the 

notice given to that effect by the Engineer, and he shall complete 
all the work under this contract in the time specified, which will 
be reckoned from the date of said notice. 

Delays. No charge shall be made by the Contractor for 
hindrance or delay from any cause during the progress of any 
portion of the work embraced in this contract; but such hin¬ 
drance or delay may entitle him to an extension of time allowed 
for completing the work, sufficient to compensate for the deten¬ 
tion, to be determined by the Engineer, provided the Contractor 
shall give the Engineer immediate notice, in writing, of the cause 
of the detention. 

A contractor on any one or more of several sections, into 
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on a neighboring section or sections. 

Use of Coal under Boilers. The Contractor shall in all cases, 
where steam power is employed in streets, use anthracite coal 
under the boilers for generating steam and, where ordered by 
the Engineer, shall provide electric power for operating all 
power-driven machinery. 

Pilling-In of Old Drains. All sewers, culverts, drains, or 
basins met with and rendered unnecessary, or becoming disused 
by the construction of the work herein contemplated, must be 
filled in, and the street or ground over their site must be restored, 
without extra charge. 

Location of Underground Structures. Where existing sewers, 
water or gas mains, electric and other conduits, met with during 
the progress of the work, are shown upon the plans, the locations 
of the structures are intended to be approximate only. The Com¬ 
pany will not be responsible for any omission upon the plans as to 
the location of such sewers, pipes, or conduits met with in exca¬ 
vation, nor for any errors in locations due to incomplete or faulty 
records. 

Buildings for Engineer and Inspector. The Contractor shall 
provide at least 120 square feet of floor space in a suitably heated, 
satisfactory building with doors, windows, locks, etc., near the 
work, for the use, when required, of the Engineer and Inspectors 
in charge of the work. Telephone service shall be furnished by 
the Contractor for the use of the Engineer and Inspectors in 
charge. 

Note. —^While unnecessary in some cases, it is always advisable to have 
a in’ivate room for the Engineer or Inspector where plans and instruments may 
be safely kept. 

Work Day and Night. The work shall be carried on day and 
night, if necessary, to complete within the time specified. 

Pipes and Electric Wires. The Contractor shall take care of 
all pipes and electric wires encountered on the work, see that 
they are properly protected, that they are raised and lowered 
wdien necessary, and that they are not injured in any wmy; all 
damage done to such property shall be paid for by the Contractor. 
He shall maintain the flow of drainage, whether on the surface 
or underground. The cost of all such work shall be included in 
the price bid. 

Property of Contractor. Generally, all waste materials exca¬ 
vated. or removed from within the reouired limits of the 



shall be removed to such locality as may be directed by the 
Engineer. The materials excavated shall be reserved for better 
construction, snpport, and protection of the work when required. 

When the work under this specification extends through 
private property, all excavated material not required for the 
proper construction of the A\mrk, and all standiiig timber, if 
claimed by the oAvner of the property, shall not be removed from 
the ground. If not claimed by the property owner, the material 
shall be removed and the ground left clean, as required by these 
specifications. 

Examination of Finished Work. The Contractor shall fur¬ 
nish—if deemed advisable by the Engineer—all necessary facili¬ 
ties for making an examination of any Avork already completed. 
If the work is found defective in any respect, the Contractor 
shall defray all expense of such examination and of satisfactory 
reconstruction. If the Avork is found satisfactory, such expense 
will be alloAved for. 

Material Specified. AVhere materials are called for specifically 
by name of the manufacturer, this specification is intended for a 
standard of style and quality only; but no deviation from or 
substitution for this material AAdll be permitted Avithout written 
permission from the Engineer. 

Risks from Floods, etc. The*" Contractor shall assume all 
risks from floods and casualties of every description; all damage 
to grading, bridges, trcstleAvork, scAvers, masonry, and all other 
kinds of AAmrk not herein specified, from high Avater, rains, fire, 
or from any cause Avhatsoever; and the work so damaged shall be 
replaced a.t the expense of the Contractor. In case of any such 
accident he shall give immediate notice to the pro2:>er authorities. 

Sanitary Regulations. Necessary sanitary conveniences for 
the use of laborers on the AAmrk, proj^erly secluded from public 
observation, shall be constructed and luaintained by the Con¬ 
tractor in such a manner and at such i^cints as shall be ajoproved 
by the Engineer, and their use shall be strictly enforced. 

Shanties. The building of shanties or other structures for 
housing the men Avill be x)crmitted only at such places as the 
Engineer shall approve, and the sanitary condition of the ground 
in or about such shanties or other structures must, at all times, 
be maintained in a manner satisfactory to the Engineer. 

No Spirituous Liquors. The Contractor shall neither permit 
nor suffer the introduction or use of spirituous liquors upon or 
about the Avorks ejiibraced in this contract, or upon any grounds 
nppiTniprl bv him. 
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Roads to be Opened, The Contractor shall, immediately after 
signing the contract for the work under this specification, pro¬ 
ceed to open and maintain such good and safe roads and paths 
for foot and horse travel, along the whole line of the work herein 
described, as the Engineer may direct; and on portions of the 
work where there are no highways convenient for the wagoning 
of supplies, he shall open and maintain such wagon roads as may 
be directed by the Engineer, who also shall decide what extra 
amount, if any, he shall be entitled to for this work. 

Note.—T his clause is applicahle only to such classes of \YorIc as railroads, 
canals, extensive sewer aud pipe-line contracts, and reclamation work. 


Contractor Responsible for Violation of Laws. In all opera¬ 
tions connected with the work embraced in this contract, the 
Contractor shall be held responsible for any failure to respect, 
adhere to, and comply with all local ordinances, and all state and 
national laws controlling or limiting in any way the actions of 
those engaged upon the work, or affecting the transportation or 
disposition of the materials. He shall place sufficient lights on 
or near the work, and keep them burning from twilight to sun¬ 
rise; he shall observe such rules relative to signals and safe¬ 
guards as the laws, regulations, or ordinances require; and shall 
also provide watchmen on the work for the protection of the 
public. 

Liability of Contractor. The Contractor shall assume all 
liability for, and indemnify the company against, all loss, cost, 
or damages for or by reason of any liens, claims, or demands for 
materials; all loss from laborers, mechanics, and others; from 
any damages arising from injuries sustained by mechanics, 
laborers, or other persons, by reason of accidents or otherwise; 
and from damages sustained by depositing matei-ials to public 
injury, or to the injury of any x^erson or cori:)oration (including 
costs and expenses of defense), provided that he be duly notified 
of the bringing of suits in such cases, and be permitted to defend 
the same by his own counsel, if he should so elect. 

Other Work on the Company’s Land. The Company reserves 
the right to carry on its construction and other work, outside 
that enumerated in this specification, at the same time that the 



of way, adjacent properties, highways, and thoroughfares as each 
piece of work is completed. Channels of streams, public and 
private roads, and streets must be left in as good order as previous 
to the commencement of the work, and in a condition satisfactory 
to the Engineer and proper authorities. 

INTERFERENCE WITH TRAVEL, ETC. 

Obstruction to Travel. The Contractor shall conduct his 
work in such manner as neither to obstruct traffic on any rail¬ 
road, highway, or thoroughfare, on land or water, nor interfere 
with, nor obstruct the use of private property, or wagon entrances, 
or the work of other contractors employed at the site of the Avork. 
In case of accident or claim for damages, due to the Contractor’s 
neglect in these respects, he will be held strictly responsible for 
any such claim therefor. 

Interference with Traffic. When work is to be done upon or 
adjacent to a railroad, the Contractor shall so prosecute his work 
as to interfere as little as possible with the traffic of such rail-'' 
road; and all work that may affect the safety of the traffic of the 
same shall be subject to the direction of the superintendent of 
the railroad company upon v/hich, or adjacent to which, the work 
is being carried out. 

Where the Avork under this contract is crossed by public or 
private roads, the Contractor shall provide and maintain a safe 
road for traffic, and the work shall be carried on in such a manner 
as not to obstruct or block travel. Where directed by the 
Engineer, temporary crossings shall also be provided. All 
material excavated or delivered shall be so placed as not to inter¬ 
fere Avith traffic. 

Watchmen and River Signals, The Contractor shall provide 
at his own expense the necessary watchmen, signals, and lights, 
and must observe the local laAVS of the district in protecting the 
public against all injury and damage. He shall conform to all 
the rules and laAvs governing navigation in the Avaters crossed by 
structures specified in this contract, and shall notify the proper 
authorities of the location of, or change in position of, proposed 
structures and plant in said waters, and shall establish and main¬ 
tain the necessary lights, fog signals, etc., upon structures in 
course of construction, and upon his plant. In case of any damage 
resulting from neglect to keep and maintain suitable lights and 


at tne expense oi the Contractor, 

Railroad Crossings. Where the work is to be constructed 
under the tracks of a steam railroad, the Contractor will be 
required to make satisfactory arrangements with the railroad 
company for the support of its tracks. 

Water and Gas Pipes—Drainage. The Contractor is required 
to sling, shore up, and secure in their places all water and gas 
pipes and electrical conduits, or other underground structures 
encountered, without injury; and to provide for and maintain 
the flow of Avater, gas, electricity, drainage, and Avatercourses, 
whether on the surface or underground, Avhich may be inter¬ 
cepted or interrupted during and by the progress of the Avork. 
Where the location of such pipes, drains, etc., has to be changed 
on account of the iieAv construction or its appurtenances, the 
Contractor shall bear all expenses attending such changes. 

Restoring Street and Road Surfaces. All road surfaces, side¬ 
walks, and paving, disturbed by the work herein described, shall 
be restored to their original condition upon the completion of 
the work. 


DAMAGES, CLAIMS, ALTERATIONS, ETC. 

Damage to Persons and Property, Patents, etc. The Con¬ 
tractor shall be responsible for all damage to persons and to 
public and private property; for trespassing, or for any other 
offense committed by his workmen or others in his employ; for 
damage by explosives, fires, or any other causes incident to the. 
conduct of the Avork. Any damage resulting from neglect of 
precautionary proAusions by the Contractor or his employes, shall 
be paid for by the Contractor and, if necessary, the payments 
may be Avithheld, at the option of the Engineer, until such damage 
is satisfactorily settled. The intention of the contract is that the 
Company shall not be held responsible for any claims or losses 
incurred through the construction of the AAmrk herein described. 

Suits, Claims, Patents. The Contractor shall indemnify the 
Company from all suits and actions of every nature and descrip¬ 
tion brought against the said ComjDany for, and on account of, 
the use of any patents or infringements of patents in connection 
Avith this contract, or for any damages or injuries received and 
sustained by any party or i:)aiTies in the performance of the AVork 
under this agreement. 

Forfeiture for Overtime — Liquidated Damages. It is ex¬ 
pressly agreed that time is of the essence of this contract, and the 



or.ciouars per aay as nquiaaica aamagGSy 

and not as a penalty, for each and every day that the work 
herein described remains uncompleted beyond the time stipulated. 

ISTote. —Tins claim is seldom enforced as the Company may have to prove 
that it has been damaged to the amount specified and that such damage is 
entirely due to the delay of the Contractor in completing his -work. Of course, 
the symj^athy of the Engineer is often with the Contractor who is behind 
with his work, through no fault of his, and the sympathy of the jury is 
generally with the Contractor and workingman, as against the party with 
money, be it an individual or a corporation. 

Note. —When the penalty for the noncompletiou of work on time is pro¬ 
vided ill the contract, tlie amount of same may be recovered from tho Con¬ 
tractor by legal process; but if the Contractor is delayed by the Company at 
any time during the progress of the work, the penalty cannot bo enforced by 
the Company. 

Should the Company order extra or additional work, for 
which extra time is allowed, it docs not excuse the Contractor 
from completing the work on time nor from making tlie payment 
for delay. 

Extra Work, The Contractor shall do any extra work, not 
herein otherwise provided for, when and as ordered in writing 
by the Engineer; and shall, wlien requested by the Engineer so 
to do, furnish itemized statements of cost of the work ordered; 
and give the Engineer access to accounts, bills, and vouchers 
relating thereto; nor shall any claims be allowed for extra work 
unless the same shall he done in iDursuance of a written order 
from the Engineer, and the claim made at the first settlement 
after the work is executed; unless the Engineer, at his discre¬ 
tion, shall direct the claim, or such part of it as he may deem 
just and equitable, to be allowed; and it is expressly understood 
that the Contractor agrees to accept such allowances and esti¬ 
mates in full satisfaction of such extra work, loss, or damage, 
the decision of the Engineer as to the amount of snch extra 
work, loss, and damage being as final, conclusive, and as binding 
on both parties as though the said extra work were a part of 
the work specifically described in this contract. 

Note. —It is customary for the Engineer to allow from 10 to 15 per cent 
for profit over and above the actual cost of the work, which should include tlie 
cost of superintendence and repair of tools. 

Alterations. The Engineer may from time to time, by an 
instrument in writing signed by him, order the Contractor to 
make changes in the work. In case the changes so ordered 




luivu no oLciini, uii inis accomix, lor aamages or lor anxici- 
patecl profit on the work that is dispensed withj in case such 
changes make the work more expensive, a proper addition shall 
be made to the contract price; such deduction or addition shall 
be determined by the Ejagineer. In case of any change ordered 
as aforesaid, or in case any other changes in the work are made 
by the mutual consent of the parties hereto, whether affecting 
the contract price or not, or the time of completion or not, all 
and each of the other provisions of this specification shall remain 
in force and apply to the contract as thxis altered. Changes so 
made shall not make void any bonds that may have been given 
by the Contractor, 

Change of Line and Grade. The line of the work or the 
gradients or elevations may be changed, if the Engineer shall 
consider such change necessary or expedient, and for any con¬ 
siderable alteration the injury or advantage to the Contractor 
will be estimated, and such allowance or deduction made in the 
price as the Engineer may deem just and equitable ; but no claim 
for an increase in prices on the part of the Contractor xvill be 
allowed or considered unless presented in writing to the Engineer 
before the work on that part of the section where the alteration 
is to be made shall have been commenced. 

Note. —This provision is, of course, applicable to railroads, pipe lines, 
canals, sewers, etc., and hence is not, strictly speaking, a general provision; 
but, as it applies to many kinds of 'work, it has been introduced here. 

Note. —The changing of plans and specifications is always to be avoided, 
if i 30 ssible, but it is almost impossible to write a faultless contract and to 
foresee all conditions that will arise. After the beginning of construction, 
changes must sometimes be made. The right of the Engineer to make changes 
during the x^rogress of the construction, -while customary, should generally be 
limited to de'tails and to the character of the materials. Of course, the more 
perfect the plans and sj)ecifications, the fewer alterations will be required, 
and, consequently, the fewer demands for extra conixjcusation for unfoi’csccn 
work. Eemember tliat changes made in the sx)ecification, j^lans, or contract 
^after execution are not binding unless they are known and agreed to by both 
l^arties to the contract, in -which case all should be noted in writing on the 
instrument and signed by both x^artics setting forth the date of the change. 
All changes on drawings should be made in a conspicuous color and be carefully 
dated. 

PAYMENT, LIENS, ESTIMATE, BOND, ETC. 

Spirit of Specification. The spirit^’ of these specifications 
is to furnish all material and workmanship necessary for the 
construction herein described, complete in every respect, for 



bound to consider and provide for any workmanship or mate¬ 
rials, which are obviously necessary in order to carry out the 
full intent and meaning of the plans, details, diagrams, and 
specifications, although the same may not be either directly or 
indirectly noted by drawings or specifications. He shall pro¬ 
vide, in his proposal, for the said omissions, as fully as though 
they were specifically denoted, and shall execute the same 
without charge or claim therefor. 

Payment, Monthly estimates of the amount of work done 
and material delivered under this contract shall be made by the 
Engineer on or about the first day of the month; and from the 
estimates so made, the value of the work done and of the material 
delivered on the site of the Avork shall be determined. Upon 
the Contractor’s furnishing a complete release of liens for all 
labor and material furnished to the time of the taking of the 

said estimate, within_days the Company shall pay 

the Contractor----per cent of the amount due, as 

determined by the Engineer, and this method of payment shall 
continue until the work under this contract is completed. 

The balance or amount remaining unpaid and due the Con¬ 
tractor shall be paid within.days after the final 

completion and acceptance of the work by the Engineer. 

Note. — Amount of Betained Terccniage. To insure completion, it is 
customary to retain from 10 to 20 per cent of -the monthly estimate until the 
TPork is finished. In very large contracts, as certain sections are completed and 
turned over to the Company, the retained percentage is surrendered to the 
Contractor. The time required in making up estimates, forwarding same to 
headquarters, auditing, and forwarding check, takes from 10 to 30 days, 
depending on circumstances; 15 days is usually ample time to allow for these 
transactions. 

Note. — No Claim for Payment until Worlc is Turned Over, The Contractor 
can make no claim for payment until the materials or the work accomplished 
have been put into the possession of the Company. Sliould the Company decline 
to accept the materials or wmrk after same has been turned over to it, the 
Contractor may then bring suit to compel payment. 

Note. — No Fayment until Certain Amount Complete. Payment may be 
made by installments based on a certain amount accomplished. Under such an 
arrangement the Contractor can make no claim for payment until such an 
amount has been accomplished. Should the Contractor abandon the work before 
such an amount of work be done, he could not recover. 

Note. — Accidents. When the work is to be finished before payment is 
made, the Contractor must stand the risk of fire, flood, or other accident; but 





he used all proper precautions. 

Some contracts require the Contractor to procure and jjresent certificates of 
the proper fulfillment of contract from the Engineer, Inspector, etc., before 
claim is made for payment. 

Release of Liens. Before the final payment the Contractor 
shall give the Company a complete release of liens and claims 
chargeable to said Contractor j and if at any time any liens or 
claims are filed, making the Company, or the work, or construc¬ 
tion liable, the Company has the right to retain out of any and 
all payments due, or to become due to said Contractor, amounts 
sufficient completely to indemnify the Company, work, or build¬ 
ings, against such liens and claims; and in the event of any 
liens, or claims, being established after all payments have been 
made and the security surrendered to the Contractor, the Con¬ 
tractor is to pay back to the said Company all money or moneys 
that the Company may have been compelled to pay in conse¬ 
quence of such liens or claims. 

Note. —It is of the greatest importance that the Company be protected 
against liens of every character. In cases of unsuccessful eonti'actors, it "wiH 
be found that laborers, mechanics, and material men will make nse of liens 
to protect themselves. 

Liens, The Contractor shall file no liens for any labor or 
material furnished under this contract; such waiver of liens, 
however, shall in no way be considered as a waiver of action by 
law for the recovery of the amount due the Contractor as ap¬ 
proved or awarded by the Engineer; it is further agreed that 
no subcontractor for work or material and no laborer, mechanic, 
or any person whatsoever shall have the right to file any lien 
of any kind for any sum which may he due or become due to 
him under this contract, or for work and material furnished 
thereunder, or for any other purpose, and his right to file such 
liens is expressly waived. 

Monthly Estimate Subject to Variation. Every monthly esti¬ 
mate shall, for the time being, be conclusive upon both parties 
thereto, hut being made (except as herein provided as to extra 
work) merely as a basis for payment on account, though with a 
great desire and effort for accuracy, may he only approximately 
correct, and therefore shall (except as herein provided as to 
extra work) be subject to correction by the Engineer in any 
subsequent monthly estimate, or in any final estimate. No such 
monthly estimate or certificate for unfinished work shall be con- 


uontractor s isiiis in Arrears, ii at any time it siiaii oe loiiiia 
that the Contractor’s hills for material or labor are not being 
paid within a reasonable time, the Company may withhold from 
the Contractor’s monthly estimate a sufficient amount to cover 
the said bills, and the Company shall apply the amount so with¬ 
held to the payment of said debts. 

Abandonment or Violation of Contract. Should the Con¬ 
tractor neglect or abandon the work, or should the Engineer at 
any time be convinced that the work is unreasonably delayed, or 
that the conditions of the contract are being wilfully violated, 
or executed carelessly, or in bad faith, he may notify the Con¬ 
tractor in writing and, if his notification be without effect within 
24 hours after the delivery thereof, then and in that case the 
Contractor shall discontinue all work under the contract, and 
the Engineer shall have full authority and power immediately 
to enter upon and take possession, of the work, plant, tools, and 
materials; and to purchase and hire materials, tools, labor, ani¬ 
mals, and machinery for the completion of the contract at the 
expense of the Contractor, or his sureties, or both; or the said 
Engineer may declare the contract null and void, in which case 
the security bond, the retained percentage, the materials built 
into the work, and the materials delivered shall then become 
the property of the Company. 

In case either of the above methods is resorted to, the Com¬ 
pany shall have the right to use the plant, animals, and materials 
until the completion of the work; and should the amount re¬ 
tained on the previous estimates be insufficient to pay all bills 
ill connection with the work, the Company shall have the right 
to sell as much of the Contractor’s plant and tools as shall be 
sufficient to make good the deficit. IJpon the completion of the 
work the plant and tools, or those that may remain in case it is 
necessary to make such sale, shall be turned over to the Con¬ 
tractor. 

Right to Suspend Work. The Engineer reserves the right 
to suspend or terminate the work embraced in these specifica¬ 
tions for reasons not herein specified, and the Contractor shall 
discontinue all work within 10 days after receiving notice of 
such suspension or termination; in which case, the Contractor 
shall be entitled to payment in full for all materials actually 
handled or supplied, at a valuation to be fixed by the Engineer, 
but shall make no claim for consequential damages or antici¬ 
pated profits upon work not actually performed, or damage of 
any kind resulting from such suspension or termination. 



Agreemem;. me successiui Diaaer, upon notice irom tiie 
Company, shall at once furnish it with the names of the sureties 
to he offered, and shall execute the agreement and furnish the 

executed bond within.days from the date of mailing 

of notice to the said bidder tliat the contract is ready for sig¬ 
nature; and in case of failure or neglect to do so, he will be 
considered to have abandoned the contract, and the check 
accompanying the proposal shall be forfeited to the Company. 

Bond. The Contractor wdll be required to give an approved 

surety company bond to the Company in the sum of.. 

.dollars for the faithful execution of the 

work under this specification; for keeping in perfect repair and 
good order all of the new work constructed hereunder; for all 
breakage or other damage that may occur to any works that 

may be within the lines of the work herein described, for. 

.years after date of final payment; for the prompt 

payinent for labor and materials used in the work; and for the 
protection of the Company from all claims on patents, or damages 
to persons or property caused by the negligence of the Con¬ 
tractor or his employes in connection with the work herein de¬ 
scribed; and it is nnderstood that such surety shall not in any¬ 
wise be released by any modification or alteration in this con¬ 
tract agreed upon betAveen the parties, the said bond being ex¬ 
pressly subject to said modifications or alterations. Said bond 

sliall be surrendered.months after the date of 

completion and acceptance of the Avork executed hereunder. 

Note. —Avoid personal bonds; good trust company bonds are secured 
readily by good contractors and are much more satisfactory to tlie Company. 

TYPICAL ILLUSTRATIVE SPECIFICATIONS 

The various groups of clauses Avhich have just been given 
under the head of General ProAusions are, as the heading indi¬ 
cates, intended to cover the general features of any Avell-draAvn 
set of specifications. The typical specifications AAdiicli folloAv 
give a clear idea of the nature of the proAusions required for 
special kinds of AVork, the selections being sufficiently varied in 
character to cover the usual types of contract. 

RAILROAD GRADING 

Tools, Materials, and Labor. The Contractor shall, at his 
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to be xised in tlie performance of the work to be executed niider 
this contract; lie shall provide the best materials of every kind 
that may be needed for the tliorougli and expeditions execution 
of said work; and he shall furnish and provide in sufficient 
numbers all mechanics, laborers, and other workmen, and also 
all tilings that may be requisite and necessary for constructing 
and completing, wdthin the time herein stipulated, the whole of 
the work herein agreed to be done. 

Location of Work. The work covered by this specification is 

on the line of the.Railroad which 

is located bet^veen.in...-County and 

.......in..County, all lying in the State 

of. The section extends from Station. 

,•.to Station. and involves princi¬ 

pally clearing, grubbing, grading, trestling, masonry, pipe, 
masonry or timber culverts. 

GRADING SPECIFICATIONS 

Under this head shall he included all the clearing and grub¬ 
bing, all excavation and embankment required for the formation 
of the roadbed ready for the track; cutting of ditches or drains 
about or contiguous to the road; widening .or changing channels 
for streams or watercourses; the construction of farm crossings; 
the foundation of culverts and bridge masonry, walls or bridges; 
reconstruction of mill races, highways, and roads where they 
are interfered with or destroyed in the formation of the road- 
Avay; also the furnishing and erecting of all masonry, trestling, 
planking, piling, pumping, bailing, and all the excavation and 
embankment in any way connected with or incident to the con¬ 
struction of said railroad. 

The road shall he graded in conformity with such directions 
as the Chief Engineer may give concerning breadths, depths, 
and slopes of excavation and embankment. 

Clearing. The lands of the railroad company shall be cleared 
to the full extent of the right of way of all trees, logs, bushes, 
and other perishable matter, which shall he destroyed by burning, 

















stakes or by marks on the ground or timber. All trees which 
the Engineer may reserve shall be strii)ped of their tops and 
branches, cut to such lengths, and be neatly piled at such places, 
on the right of way, as the Engineer may direct. 

Grubbing. All stumps, roots, muck, and perishable material 
shall be grubbed out and removed from all places where embank¬ 
ments occur less than 2 feet in height. All stumps grubbed out 
sliall be burned. Until the Contractor is notified that the work 
(lo]ie on the surface to be grubbed is satisfactory to the Engineer, 
310 embankment shall be made on such surface. Grubbing is to 
be paid for by the acre or fraction thereof actually grubbed. 

Excavation. All material shall be measured in the excava¬ 
tions, and estimated by the cubic yard, and shall be classified 
under the following heads, viz: solid rock, loose rock, earth, 
foundation excavation in water, and ditching in earth. 

Solid liocjc. Solid rock shall include all rock which will ring 
under the hammer, which is found in ledges and detached masses 
exceeding 1 cubic yard each; and which, in the judgment of 
the Engineer, may be best removed by blasting. 

Loose Loch, Loose rock shall include all kinds of hard shale, 
slate, soapstone, detached stones of less than 1 cubic yard and 
more tlian 3 cubic feet, and all rock which, in the judgment of 
the Engineer, cannot be plowed and wdiich can be removed with 
pick and bar, and is soft and loose enough to be removed with¬ 
out bJasting, although blasting may be resorted to in order to 
facilitate the work. 

Earth, Earth shall include clay, sand, loam, gravel, and all 
other matter of an earthy nature, of whatsoever name or char¬ 
acter, not unquestionably rock as above defined. Boulders or 
detached stones containing less than 3 cubic feet shall be classified 
as earth. 

Excavation in lYater for Bridge or Culvert Foundation. Foun¬ 
dation excavation in water shall apply to material below the 
natural water surface and only in cases where (through no fault 
or delay of the Contractor) constant unavoidable pumping or 
bailing is a necessity, and where draining by a ditch Avould be 
too expensive or imi^ossible; the material shall be classified as 
excavation, and the price shall include the necessary cofferdams, 
caissons, sheeting, shoring, draining, bailing, and pumping of 
water, and the benching and dressing of the rock for base of 
masonry. Wliere unnecessary delay occurs in finishing a foun- 


the instructions of the Engineer, and sliall consist oi materials 
lYliicli, in his judgment, are suitable; they shall be built of such 
width and carried to such height above grade as the Engineer 
may deem necessary to provide for shrinkage, compression, wash¬ 
ing, drainage, and settlement, and must be maintained to their 
proper height, width, and shape until accepted by the Engineer. 
No large stone will be allowed within a deioth of. at least 2 feet 
below grade; the best materials must in all cases be reserved for 
finishing and dressing the surfaces. ‘Whenever the embankment 
is made from the side ditches, such ditching and the crest of 
the slopes thereof shall in no case approach within 6 feet of the 
foot of the embankment slopes, and the slopes of such ditching 
next to the embankment shall not be steeiier than the slope of 
the embankment. W'henever new watercourses or channels are 
required to be formed, they shall be put at such distances from 
the foot of the slopes as the Engineer may direct. 

No perishable materials will be allowed in. embankments. All 
proper materials taken from the excavation on the line of the 
railz’oad shall be placed in the embankment, and all surplus 
materials shall be used in widening embankments in such manner 
as the Engineer may direct. 

The subgrade must be compact and finislied to agree witli 
the standard roadbed section, and no depression that would hold 
water shall be left. 

Embankments about Culverts. Embankments about masonry 
and pipe culverts and bridges shall be built at such times, and 
in such manner, and of such material as the Engineer may direct. 
Embankments shall be carried forward in the usual way to Avithin 
10 feet of any bridge or culvert, finished or in progress, from 
which point the earth shall be carefully rammed to such Avidth, 
depth, slopes, and in such manner as the Engineer may direct. 
No additional prices shall be alloAved for this Avork. 

Borroiv Pits and Spoil Banks. In all cases AAdiere the excaAm- 
tions are insufficient to make the embankments, the deficiency 
shall be supplied by AAndening the excavations, or it shall be sup¬ 
plied from borroAv pits, as the Engineer may direct, and all such 
excavations and borrow pits shall be located, drained, and sloped 
as the Engineer may direct. No borroAv pit shall be opened 
until same has been staked out on the ground by the Engineer 
in charge. All excavations and borroAv pits shall be left in such 
shape that they can be readily measured. 

Any surplus material taken from the excavation and not re- 
auired for embankments, or other nurnoses. shall hR de-nnsitpH 



slopes, of such dimensions as the Engineer may direct. To pro¬ 
tect the cuts from washing, intercepting ditches shall be dug 
above the cutting, upon ground sloping toward the cuts, and 
connected with the embankment ditches, when directed by the 
Engineer; and if the material from such ditches is wasted, it 
shall be deposited betiveen the ditch and tlie cut. Such exca¬ 
vation shall be paid for as part of the ordinary excavation of 
the section. 

Ditches for changing the flow of streams and for draining 
marslies, ponds, etc., shall be cut of such diiuensions and the 
materials shall be so deposited as the Engineer shall direct; the 
same to be paid for at the iDrice named in the proposal for 
“Ditching in Earth'h 

Valuable Material and Timber. All materials taken from the 
excavations, which, in the judgment of the Engineer, may be of 
greater value to the railroad company for other purposes than 
embankments, and also all timber, removed from the line of the 
railroad, shall be considered the i3roperty of the Railroad Com¬ 
pany, and shall be deposited in convenient positions, under the 
direction of the Engineer. 

Slips and Falls. All sli 2 :)s and falls of slopes attributable, in 
the O 2 )imon of the Engineer, to excessive use of jjowder, negli¬ 
gence, or carelessness of the Contractor shall be removed by the 
Contractor at his own cost; but if not so attributable, an allow¬ 
ance, to be fixed by the Engineer, shall be made for such removal 
as “Eai’th Excavation'’. 

Measurements. Clearing shall be paid for by the acre or 
fraction thereof. The clearing of scattered trees shall be paid 
for by the approximate area of the surface of ground covered 
by their branches before being felled. Grubbing shall be paid 
for by the acre or fraction thereof, of surface actually grubbed. 
The Contractor shall give the Engineer at least 4S hours’ notice 
previous to beginning the making of embankments on surface 
grubbed, and the same shall not be i^aid for unless it shall have 
been measured by the Engineer, and the Contractor shall have 
been given a written order to i^roceed with the embankment on 
the surface in question. 

Materials in excavations shall be measured whenever pos¬ 
sible, and the term “excavation” shall include all cuttings, bor¬ 
row pits, roadways, changes of watercourses, ditches, founda¬ 
tions, and trestle pits, and, in fact, every kind of excavation 
required at any time in the course of the Avork. 


Jbjxcavation, in ail tne several classes tnereoi, snail oe oi such 
dimensions and slope as tlie Engineer may direct, and shall be 
estimated and paid for by the cubic yard, and no allowance 
whatever shall be made for overhaul. The price for excavation 
shall include all the necessary sheeting, shoring, pumping, and 

bailing. For the material to be excavated (under the. 

.Eailroad from......Station to. 

.Station) for the roadbed and for abutment walls, 

a special price will be paid, as named in the proposal, which 

• price for excavation shall cover the sheathing of excavation and 
supporting of tracks in a manner satisfactory to the Chief 
Engineer of the Eailroad Company. 

GENERAL CONDITIONS AND PROVISIONS 

Duties of Contractor. Contractors shall satisfy themselves by 
a careful personal examination of the nature and location of the 
work they bid for, of the general form of the surface of the 
ground, and all other matters which can in any way influence 
their contract; and no information upon such matters derived 
from the maps, plans, profiles, drawings, or specifications, or 
from the Engineer or his assistants, shall in any way relieve the 
Contractor from any risk, or from fulfilling any of the terms of 
this agreement. 

Interference with Traffic. When work is to be done upon 
or adjacent to a public or piuvate road, or to a line of railway 
in use, the Contractor shall so prosecute his work as to inter¬ 
fere as little as possible with the traffic of the railway, or the 
traffic of such public or private road. And all work that may 
affect the safety of the railway traffic shall be subject to the 
direction of the Division Superintendent of the railway com¬ 
pany. When it is necessary to support the tracks of the railway, 
the railway company will furnish and place all of the necessary 
timbers for this work, but the Contractor shall do all the exca¬ 
vating therefor. 

Property on Right of Way. Pences, buildings, timber, and 
wood on the right of way along the line of the road are the 

property of either the landowner, or the party of the. 

part; and if not removed by the landowner within a reasonable 
time, shall be cleared off by the Contractor, and shall be piled 

up, and preserved for the use of the party of the.part, 

without charge. 

Damages. In case one portion of the work, contracted to be 











expense shall be charged to the contractor at fault, and the 
Engineer shall decide the araoiiiit so to be charged; and the party 
of the second part shall in no .-wise be responsible therefor, or 
for the payment therefor by the other contractor. 

Eoads to be Opened. Contractors having work awarded to 
them shall, immediately after signing their contracts, proceed to 
open and maintain such good and safe roads and paths for foot 
or horse travel along the \vhole line of their sections, as may 
be directed by the Engineer; and on portions of the line where 
there are no highways convenient for the wagoning of supplies, 
they must open and maintain such roads, and the Engineer shall 
decide what extra amount, if any, they will be entitled to for 
tliis work. 

Any person having permission from the Engineer shall he 
allowed to pass along or haul any materials required for the road 
over any section, provided such persons do not interfere with 
or impede the work of the Contractor. 

Marks and Stakes to be Preserved. Contractors shall care¬ 
fully preserve bench marks and stakes and, in case of willful or 
careless neglect of these, they shall be charged whatever the 
Engineer shall consider an equitable amount to cover damages 
arising from such negligence. 

All excavations and embankments shall conform to the line 
and stakes set out by the Engineer, and any excess of excavation 
or waste of material required for embankment at the mouth of 
cuts, due to neglect of these lines and stakes, shall not be esti¬ 
mated or paid for. 

Contractors shall clear away the surplus stone and wreckage 
from masonry sites after the jobs are done; and, before the 
cojnpletion of each section, remove from adjacent properties, 
heniies, and highways the blasted rock and all other debris accu¬ 
mulated during construction. 

Grade. The word grade” whenever herein used refers to 
the surface of the roadbed as completed and prepared for the 
reception of the ballast. 

Acknowledgment. These specifications are hereby acknowl¬ 
edged, accepted, and made part of this agreement. 

Claims for Labor or Material. It is hereby agreed that no 
lien nor claim shall be filed by anyone for the work or labor to 
be done or the materials to be furnished, under or in pursuance 
of this contract. 


hUUINUAilUINb 


General Specifications. Foniiclations for masonry shall be 
excavated to such deptlis as may be necessary to secure a bearing 
wliicli is satisfactory to the Engineer. In case of foundations 
ill rock, the rock shall be excavated to such depths and in such 
form as may be required by the Engineer, and shall be dressed 
apj)roximately level to receive the foundation course. Materials 
excavated shall be paid for as provided for under Excavation 

Special Foundations. Should the bottom as found be not 
satisfactory, special foundations shall be constructed of concrete, 
reinforced concrete, or of timber piling or platforms, as directed, 
and in accordance with 2 fi.ans to be furnished. If work of special 
character be required, the Contractor shall be paid for it at the 
special prices named in the proposal, and said jorices shall include 
all materials and all labor necessary for placing it in the work. 

Piles. Piles shall be of white oak, long-leaf yellow pine, or 
spruce pine, as directed,- sound, of straight growth, not less than 
8 inches in diameter at the siiiall end, and not less than 12 inches 
at tlm butt end wlien sawed oft\ They shall be trimmed close, 
barked if required, pointed or shod as directed, and hooped to 
prevent splitting. Tliey shall each be of one piece without 
splicing or doweling. They shall be driven with a hammer 
weighing at least 2500 pounds, to refusal, or to the point directed, 
in straight roAvs, and shall be saAved off truly level. If any piles 
are raised by the subsequent driving of others, they shall be re^ 
driven. If any piles be driven too low to be cut off or fitted at 
the required elevation, proper idIIcs shall be substituted. Piles 
split or othei’Avise injured shall be replaced or repaired as directed. 

The piles in place shall be paid for at the price per lineal foot 
given in the proposal. No part of the pile shall be paid for 
except that AAdiicli remains in the Avork. 

Pile Shoes. Pile shoes, Avhen required, shall be paid for as 
additional steel. They shall be chilled points, 4 inches square at 
the 2 :>oint of the pile, Avith 4 straps of approved size, fastened 
Avith S tliree-eiglitlis-inch by 4-inch spikes to the pile, Avhich shall 
be properly fitted to give a square and even bearing on the shoe. 

MASONRY 
GENERAL CLAUSES 

Stone, General. Stone masonry shall be built of the kinds of 
stone specially designated, Avith such arrangement of courses and 
bonds as is directed or shoAAm on the plans. The stone shall be 
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Laying. Stone masonry shall be laid with the stones on their 
broadest bedS; well bonded and solidly bedded. 

All walls shall be laid np in cement mortar, cement grout 
being used to fill all vertical joints which cannot be thoroughly 
filled with mortar, and the stone shall be thoroughly wetted 
when it is laid. All walls shall be made as water-tight as pos¬ 
sible. The face and back of the walls shall be carried up to¬ 
gether. No hammering on the wall shall be allowed after the 
stone is set; if any inequalities occur, they shall be carefully 
pointed off. 

Clean Walls. The showing face of all walls shall be left thor¬ 
oughly clean upon the completion of the work. 

Setting. Dressed stone shall be set with a lewis if required; 
and where dressed stone is bedded in mortar it shall be settled 
on the bed with a wooden maul. 

Concrete Coping. Concrete coping shall be composed of 1-3-6 
concrete as specified, built to the dimensions shown on the plans. 
The top and sides shall be treated as specified under the para¬ 
graphs relating to exposed surfaces of concrete. If made as a 
monolith on top of the wall, the coping shall be cut into such 
lengths as may be directed. Payment shall be made at the price 
per cubic yard for Concrete Coping'^ in the proposal, which 
price shall include the cost of all forms, etc. 

Concrete coping may be made as an artificial stone. If so 
made, the length of the blocks and all details shall be approved 
by the Engineer. 

Back Walls. Where stone is used for back walls, it shall be 
laid as stretchers and extend through the wall without being 
backed with other masonry; the faces shall be rough-pointed. 
Back walls shall be capped with a regular course, peen-hammercd 
on top. Generally, they shall not be built until the superstructure 
has been placed in i^osition. 

Bridge Seats and Pedestal Blocks. Where bridge seats and 
pedestal blocks are of stone, approved granite shall be used. 
The top surfaces under the bearings of trusses, main girders, 
columns, or other principal metal bearings shall be bushham- 
mered and the remainder of the upper surfaces shall be peen- 
hammered. The showing edges of bridge seats, pedestals, and 
caps shall be rough-pointed. Bushhammers shall have 5 cuts 



shall include the cost of all forms, etc. 

Finish of Walls not Coped. The top of the niasonry whi'ii 
not covered by a coping shall be finisluMl with large stones 
selected for the purpose, which will give an approximately tlat 
surface. 

Pointing. The joints on faces of masonry above the foninhi- 
tion shall be cleaned ont to a depth of 1 incli, W(‘tte(l, and pointed 
with Portland cement mortar well and securely press(‘d into tin* 
joints; the whole work shall have a neat and clean hnisli. Oiit- 
stone work shall be hollow-pointed; all other niasonry shall be 
cut-pointed. 

New Masonry on Old. When new masonry is hud on old 
masonry, the latter shall be cleaned, W(d:ted, and thoroughly 
grouted before laying new work. All new work shall bond with 
the old. The new face stones shall match tin* old. 

Dressing before Setting. All cutting and dia'ssijig iiectsssary 
shall be done before the stones are set, and by skilled workmen. 
Under no circumstances shall the Inimmei’ing or dn^ssing oi' 
stone upon the walls be allowed. The stones shall l)e placuu! in 
position so as not to disturb those previously laid. 

Dressing. In all classes of work, the facias ol' the stom.^ shall 
have uniform projections, not exceeding 3 inclu's l)(‘yond the 
neat lines. All projecting angles and arrises shall hav(^ hammei*- 
dressed beds and joints and shall be run with a m^at (diis<l draft 
of 1-J- inches on each face. 

Mortar Joints. Mortar joints in the face of tln^ wall, in Jii'st- 
class and second-class work, shall not oxorrd oiu'-half inch iji 
thickness. The vertical joints of th(‘ face shall b<‘ in (M)nta('t at 
least 1 foot in first-class and 9 inches in se(mnd-(‘lass work, meas¬ 
ured in from the face, and as much more as th<‘ stone will admit. 

Dashing Backs of Walls. The joints on the hack of all 
masonry walls shall be carefully and thorongldy (hisluMl witli 
cement mortar so as to make the walls as 3 U‘arly Avat(‘r-tiglit as 
possible. 

When the back of a wall adjoins rock, it shall built tight 
against the rock and the joint shall he thoroughly grout(Hl. 

^ Dry Stone Packing. Dry stone packing shall consist of stone 
laid without mortar, and the stone used shall g(‘ii(‘i’ally h(' from 
three-fourths of a cubic foot to 2 cubic feet in volume. 

Measurement. All masonry shall he built according to the 
plans and instrnctions furnished by the Engineer, and the several 
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concrete shall be suspended during ireezing weather except on 
structures in which delay would alfcet the general progress of 
the work and under such regulations and conditions as the Engi¬ 
neer may prescribe. Whenever required by the Engineer, the 
sand and water shall be heated before being used in the work. 
No masonry laid in freezing weather shall be pointed until spring. 

Inspection. All material shall be subject to inspection and 
any that has been condemned shall immediately be removed from 
the site of the work. All masonry shall be subject to the super¬ 
vision of an Inspector whose duties shall be to see that the re¬ 
quirements of these specifications are conformed to, but his pres¬ 
ence is in no way to be presumed to lessen in any degree the 
responsibility of the Contractor or his obligations. 

No masonry of any kind shall be covered up before it lias 
been inspected and passed upon. 

Price to Include. The price per cubic yard paid for stone, 
brick, or concrete masonry shall include the furnishing of all 
material, all scafiolding, forms, and centering, and all other ex¬ 
penses necessary to the construction and completion of the 
masonry and the maintenance of same until the work is accepted. 

CLASSIFICATION OF MASONRY 

Masonry shall be classified under the following heads: First 
Class j Second Class; Third Class; First-Class Ai’ch; Brick; and 
Concrete. 

First=CIass Masonry 

First-class masonry shall consist of range rock work of the 
best description. The face stones shall be accurately squared, 
pointed, and bedded, and laid in regular and liorizoiital courses 
of not less than 12 inches in thickness and not greater than 30 
inches, decreasing in thickness regularly from the bottom to the 
top of the walls. The stones of each course shall be so arranged 
as to form a proper bond with the stones of the underlying 
courses, and a bond of less than 1 foot shall in no case be allowed. 

Stretchers. Stretchers shall not be less than 4 feet in length. 
They shall have 18 inches width of bed for all courses under 18 
inches; and for all courses above 18 inches they shall have as 
much bed as face. They shall not break joint on headers. 

Headers. Headers shall not be less than 4 feet in length. 
They shall occupy one-fifth of the face of the wall and no header 
shall have less than 18 inches widtli of face; where the course 



than tlie height of the course. 

When the walls do not exceed 4 feet in thickness, the headers 
shall run entirely through, and in all cases they shall be long 
enough to form a proper bond with the backing. 

When the stone used in any work is in very large blocks, ex¬ 
ceeding the requirements given above, then a stone that runs 
into the wall to a distance at least as great as the average length 
of the stretchers shall be considered a header. 

Backing. The backings shall be of third-class masonry or 
1-3-6 concrete, as shall be directed by the Engineer, well bonded 
with the faecwork and itself. 

Foundation Courses. All work below the neat line shall be 
1-3-6 concrete, laid as vspecihed, and paid for at the price for 
‘^1-3-6 concrete masonry in foundation’’. 

Laying. The masonry shall be laid up as specified under 
‘^Laying”. 

Bridge Piers. Bridge piers built in streams subject to ice 
floes shall be built of first-class masonry facing with concrete 
maso7iry backing, in the heart of the wall. 

The stones forming the cutwater of piers which act as ice 
breakers shall be neatly and smoothly dressed on their faces, and 
fastened together with iron cramps and to the interior of the 
piers. The surfaces of the other face stones shall, with the ex¬ 
ception of the draft, be left as they come from the quaiTy unless 
the projection above the draft exceeds 3 inches, in which case 
they shall be roughly scabbled down to that x>rojeetion. 

Second=CIass Masonry 

Second-class masonry shall consist of broken or random range 
rock work of the best description, and shall conform in every 
other respect to first-class masonry. 

Third=Class Masonry 

Third-class masonry shall be formed of approved quarry stone 
of good shape and good flat beds. No stones shall be used in 
the face of the walls less than 6 inches thick, or less than 12 
inches in their least horizontal dimensions. 

Headers and Face Stones. Headers shall generally form at 
least one-fifth of the faces and backs of the Avails, Avitli a similar 
proportion throughout the mass Avhen they do not interlock, and 
the face stones shall be Avell scabbled or otherAvise Avorked so 
that they may be set close, and chinkine: Avith small stones be 



of the wall; in walls over 5 feet in thickness, the stones used shall 
average 12 cubic feet in volume, and the headers shall not be less 
than 4 feet long. Generally no stones shall be used having a 
less volume than 4 cubic feet, except for filling the interstices 
between the larger stones. 

Limit of Height and Bond. In no case shall stones be used 
having a greater height or build than 30 inches, and these stones 
must bond the joints above and below at least 18 inches; in all 
other cases the smaller stones used must bond the joints above 
and below at least 10 inches. 

Foundation Stones. The stones in the foundation generally 
shall be not less than 10 inches in thickness and contain not less 
than 10 square feet of surface. 

Tlie foundation sliall consist of 1-3-6 concrete, if so directed 
by the Engineer. 

Laying. The masonry shall be laid up as specified under 
‘‘Laying'h 

First=CIass Arch Masonry 

First-class arch masonry shall be laid in cement mortar, and 
shall be built in accordance with the specifications for first-class 
masonry, when and to the extent that the Engineer may direct. 
The ring stones shall be dressed to such size and shape as the 
Engineer may determine. 

Eing Stones and Arch-Sheeting Stones. The ring stones and 
arch-sheeting stones shall not be of less thickness than 10 inches 
on the intrados of the arch, and shall be dressed with §-inch 
radial joints, and shall be of the full depth specified hy plans, 
or otherwise, for the thickness of the arch. The joints shall be 
made on true radial lines, and the ends of the sheeting stones 
and the ring stones shall he dressed to make close joints. The 
ring stones and the arch-sheeting stones shall break joints not 
less than 1 foot apart. 

Parapets. The parapets shall be finished with a coping course 
of the full width of the top of the parapet, with such projection 
as may be directed hy the Engineer. The stones shall be not less 
than 10 inches in thickness. 

Brick Masonry 

Brick masonry shall be laid with the best quality of hard 
burned brick, well tempered and molded to standard size. 


properly dimensioning the several courses, nor cracKea, crooivea, 
or salmon bricks, shall, under any circumstances, be allowed in 
the work. The bricks shall be thoroughly wetted and shall be 
laid, end and side at one operation, in full close joints of mortar. 
The style of bond shall be prescribed by the Engineer. The best¬ 
shaped and best-colored brick shall be reserved for facework, 
which shall be finished with a neatly drawn joint and pointed 
where required. 

Mortar and Grouting. Proportions. All mortar to be used in 
the building of stone or brick masonry shall be composed of 1 
part of cement to 3 parts of sand. All mortar for pointing and 
bedding copings, bridge seats, and pedestal blocks shall be com¬ 
posed of 1 part of cement to 2 parts of sand. 

Grout shall be composed of 1 part of Portland cement to 3 
parts of sand, except where the foundations are wet, when the 
quantity of sand sliall be diminished, making the proportions 1 
part of cement to 2 parts of sand, and this shall be used in the 
foundation masonry up to the neat lines, if required. 

All the above mixtures shall be proportioned by measurement. 
It is assumed that 376 pounds of cement shall have a volume of 
3.6 cubic feet. The sand and cement shall first be mixed dry in 
suitable tight boxes, after which the proper amount of water 
shall be gradually added. Only such quantities of mortar or 
grouting shall be mixed as are needed for immediate use; if 
allowed to set, it shall not be retenipered and used in masonry 
construction. 

Tensile Strengih. Mortar taken from the mixing box and 
molded into briquettes, 1 square inch in cross section, shall 
develop the following ultimate tensile strengths: 

Pkr Square Inch 


7 days (1 day in air, 6 days in water), 1 part 

of cement to 3 parts of sand. 125 lbs. 

28 days (1 day in air, 27 days in water), 1 

part of cement to 3 parts sand. 175 lbs. 


Sand. Sand for grouting shall be tide-washed, sharp, siliceous, 
dry-screened bar or approved bank sand, containing not more 
than 5 per cent of loam, clay, dirt, or other impurities. Sand for 
mortar shall be composed of grains graded from coarse to fine, 
thoroughly screened to reject all particles exceeding one-eighth 
inch in diameter, and shall be clean and sharp, containing not more 
than 5 per cent by weight of clay, loam, dirt and other impurities. 





Salt water may be used, as directed by tlie Engineer, when nec¬ 
essary to construct masonry in freezing weather. 

Cement 

Kind. All cement shall be Portland, of the best quality, dry 
and free from lumps. By Portland cement is meant the finely- 
pulverized product resulting from the calcination to incipient 
fusion of an intimate mixture of properly proportioned argilla¬ 
ceous and calcareous materials to which no addition greater than 
3 per cent has been made subsequent to calcination. 

Packages. Cement shall be packed in strong cloth or canvas 
bags, or in sound barrels lined with paper, which shall be plainly 
marked with the brand and name of the manufacturer. Bags 
shall contain 94 pounds net and barrels sliall contain 376 pounds 
net. 

Inspection. All cement shall be inspected. The Contractor 
shall submit the cement, and afford every facility for inspection 
and testing, at least 12 days before desiring to use it. The Engi¬ 
neer shall be notified at once upon receipt of cacli shipment. No 
cement shall be inspected or allowed to be used unless delivered 
in suitable packages, properly branded. 

Protection. The cement shall be protected in a suitable build¬ 
ing having a wooden floor or platfomn raised from the ground, 
and may be reinspected at any time. 

Storage. The cement shall be stored in a manner that will 
enable each carload lot to be kept separate and be tagged with 
car number and date of receipt. One carload shall not be placed 
immediately upon another. 

Failure of Brand. The failure of a shipment of cement on 
any work to meet the requirements given below may prohibit 
further use of the same brand on that work. Eejected cement 
shall immediately be removed from the work. 

Quality. The acceptance or rejection of a cement to be used 
shall rest with the Engineer, and shall be based on the following 
requirements: 

Specific Gravity: not less than 3.1. 

Ultimate Tensile Strength per square inch: 

7 days (1 day in air, 6 days in water). 500 lbs. 

28 days (1 day in air, 27 days in water).. 600 lbs. 

7 days (1 day in air, 6 days in water), 1 
nart of com out to 3 narta stauflard 




17art of cement to 3 parts standard 
quartz sand. 275 lbs. 

Fineness: Eesiduc on No. 100 sieve not over 8 per cent by weight. 

Residue on No. 200 sieve not over 25 per cent by 
weight. 

Set. It shall require at least 30 minutes to develop initial set, 
and not less than 1 hour nor more tlian 10 hours to develop hard 
set. These requirements may be modified where the conditions 
of use make it desirable. 

Constancy of Volume. Pats of cement 3 inches in diameter, 
one-half inch thick at center, and tapering to a thin edge, Avlicn 
immersed in water after 24 hours in moist air, shall show no signs 
of cracking, distortion, or disintegration. Similar pats in air 
shall also remain sound and hard. The cement shall pass such 
accelerated tests as the Engineer may determine. 

The following test will be made in accordance •with the rules 
adopted for Standard tests by the American Society for Testing 
Materials, August 16, 1909, with subsequent amendments. 

Sulphuric anhydride (SOy) ; not more than 1.75 
per cent. 

Magnesia (MgO) ; not more than 4 per cent. 

Briquettes for testing shall be 1 square inch in 
area of cross section; sieves shall be of brass wire- 
cloth having approximately 9800 and 37,500 meshes 
per square inch, respectively, the diameter of the 
wire being 0.0045 and 0.0023 inches, respectively. 

Concrete 

Proportions. Concrete masoniy shall consist of two grades. 
These shall be used -wherever specified or directed by the 
Engineer. They shall be known as 1-2-4 and 1-3-6, respectively. 


Parts hy Volume 


Ckmknt 

Sand 

Stonm 

1 

2 

4 

1 

3 

6 


If required by the Engineer, the mixture shall be modified 
by changing the relative amounts of sand and stone, but keeping 




fied under Cement’\ 

Stone. The stone shall be clean hard crushed stone or peb¬ 
bles, to be approved by the Engineer, composing the whole run 
of the crnslier, in size from one-foni’th inch to three-fonrths inch, 
when used for bedding on metal decks, bridge seats, etc.; and 
from one-fourth inch to IJ- inches for other purposes, screened 
of dnst and particles less than one-fourth inch. 

Sand. Sand shall be clean and shari^ and shall be composed 
of grains graded from fine to coarse, screened if required, to 
reject all particles of a greater diameter than one-fourth inch. 
It sliall ]Jot contain more than a 5 per cent weight of clay, loam, 
dirt, or otlier impurities, and shall be equal in quality to the 
best New Jei’sey bank sand. 

Care of Sand and Stone. Sand and stone when delivered on 
the work shall be dumped on platforms and not upon the ground. 

Machine Mixing. All mixing shall loreferahly he done hy 
machine, hut hand mixing sliall he allowed in special cases. 

"When mixed hy machine, cubical box mixers, or those wdiich 
allow of dry mixing of the materials before the water is added, 
shall he preferred. The proportions shall he accurately deter¬ 
mined before being placed in tbe mixer and means shall he pro¬ 
vided for accurately measuring the water. 

(See "water specifications, page 43.) 

Measuring boxes or other approved apparatus shall he used, 
so that the proportions can be exactly determined. The ingredi¬ 
ents shall he thoroughly mixed before the "water is added, and 
the mixing shall be continued until every particle of stone is 
covered with mortar. No retempering shall he allo-wed under 
any conditions. 

Hand Mixing. When mixed hy hand, the cement and sand 
shall he first mixed dry and then made into a mortar. Tlie stone 
shall he spread upon a suitable floor to a depth of about 6 inches 
and thoroughly wetted (see. Avater specifications, page 43), and 
the mortar evenly spread over it, care being taken that the stone 
of each hatch is mixed as to size. The whole mass shall then 
he turned over 4 times and raked to secure complete and uniform 
mixture. If the Contractor desires to use some other method, 
he shall submit it for approval. Should the mixture he per¬ 
mitted to set before placing or tamping, it shall be removed and 
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Engineer shall direct. It shall he of such consistency that when 
dumped in place it will not require much tamping, hut shall not 
he wet enough to cause the mortar to separate from the stone,- 
it shall he spaded down and tamped sufficiently to level off and 
will then quake freely like jelly. Where concrete is marked on 
the face into courses, each requiring two or more layers, the 
layers shall follow each other in close succession before setting, 
so as to avoid visible joints on the face of a course. 

Surface of Concrete Exposed to the Street. Surfaces of con¬ 
crete exposed to the street shall be composed of 1 part cement, 2 
parts coarse sand or gravel, and 2 parts granolithic grit, made 
into a stiff mortar. Granolithic grit shall he granite or trap 
rock crushed to pass a one-fourth-inch sieve and screened of dust. 
For vertical surfaces the mixture shall he deposited to a minimum 
thickness of 1 inch against the face forms by skilled workmen. 
This shall he done as the placing of the concrete proceeds, and thus 
form a part of the body of the work. Care shall he taken to 
prevent the occurrence of air spaces or voids in the surface. The 
face forms shall he removed as soon as the concrete has suffi¬ 
ciently hardened and any voids that may appear shall he filled 
up with the mixture. 

The surface shall then he washed immediately with water 
until the grit is exposed; it shall then he rinsed clean, protected 
from tlie sun, and kept moist for 3 days. For horizontal surfaces, 
the granolithic mixture shall he deposited on the concrete to a 
miniinum thickness of 1-1- inches, immediately after the concrete has 
been tamped and before it has set, and shall he troweled to an 
even surface; after it has set sufficiently hard, it shall he washed 
until the grit is exposed. 

All concrete surfaces exposed to the street shall he marked 
off into courses in such detailed manner as may he directed by 
the Engineer. 

Other Showing Surfaces. All other showing surfaces shall he 
prepared by keeping the stone well back from the face as the 
concrete is placed; this is done by bringing the mortar against 
the forms by '^spading’’. 

Horizontal exposed surfaces shall he finished with a layer of 
cement mortar, 1 part cement to 2 parts sand, 1 inch thick, and 
troweled to a smooth surface. 

After the forms are removed the surfaces shall he pointed 






brush. 

Plastering tlie face after removing the forms shall not be 
permitted. 

Protection of Exposed Surfaces. Provision shall be made to 
protect ex|)osed surfaces from the action of the elements, until 
the concrete has set. 

Forms. Suitable forms shall be constructed, the cost of which 
shall be included in the price per cubic yard for the concrete. 

The dimensions shall be such that the finished concrete shall 
be of the form and dimensions shown on the plans or as ordered 
by the Engineer. All forms shall be set true to the lines desig¬ 
nated and shall be built so as to remain firm and secure until 
the concrete has firmly set. They shall be satisfactory to the 
Engineer and shall remain in place as long as he deems it neces¬ 
sary. The interior surfaces of the forms which come iu contact 
with the exposed surfaces of the concrete shall be of dressed 
lumber having close joints, and shall b<e so constructed as to 
leave all exposed surfaces of the concrete smooth, even, and pre¬ 
sentable. Pace forms shall have triangular beads secured to the 
planks to mark the face of the concrete into courses by imprint. 

All top edges of copings, pedestal blocks, and bridge seats, 
the vertical angles of abutments, piers, and retaining walls, and 
the bottom edges of the rings of all arches shall be formed by 
j)lacing fillets inside the forms as shown on the plans. 

Cleaning Joints. In work above ground, the top surface of 
each course shall be scraped within 24 hours, to remove the 
‘‘laitanee^’ or scum, and insure the adhesiou of the next layer. 

Contraction Joints. Contraction joints shall be placed wher¬ 
ever directed by the Engineer. The sections of wall shall gen¬ 
erally be about 50 feet in length, shall be made with tongue and 
grooved joints as directed, and corrugated asbestos boards shall 
be used on the faces of the joints. Payment shall be made for 
the corrugated asbestos boards at the price given in the proposal, 
but all other expenses attendant upon making the joint shall be 
included iu the price per cubic yard of concrete. 

Steel in Reinforcement. Rods for reinforcing concrete shall 
be of steel of some approved shape specially formed for that 
purpose and designed to secure an interlocking bond between 
the concrete and the steel. If the rods are twisted, the twists 
shall be made cold and shall be sufficient to give one complete 
turn in a length equal to 6 times the least diameter of the bar. 

Imbedded Stone. If the Contractor shall so elect, approved 
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be tlioroiiglily cleaned and placed so as to be entirely surrounded 
by concrete, and shall not be closer than 6 inches to any face of 
the work. In the neat work, the stones shall be imbedded so as 
to form dowels bonding each day’s work. 

Concrete Deposited under Water. In case it is found neces¬ 
sary to lay concrete under water, approved appliances shall be 
used to insure its being deposited with as little injury as possible. 

Waterproofing 

Percolation of Water to be Prevented. It is the very essence 
of these specifications to secure an underground structure which 
shall be entirely free from the percolation of ground water or 
outside water, to which end construction shall be carried out 
as follows : 

Preparation of Foundations. After the soil has been exca¬ 
vated to the required depth and dressed off to a true grade as 
directed by the Engineer, there shall be laid a bed of concrete 
of the proportions herein described, and of such thickness as (in 
the judgment of the Engineer) the local conditions demand. On 
such bed, which shall be made as level and smooth as possible 
on the top surface, there shall be spread a layer of hot asphalt, 
and on such asphalt there shall be immediately laid sheets or 
rolls of felt, all of tlie quality hereinafter described; another layer 
of hot asphalt shall be spread over the felt; another layer of 
felt laid, and so on until not less than 2 such layers of felt 
nor more than 6 be laid, with asphalt between each layer, and 
asphalt beneath and on top of the whole. On top of the upper 
surface of asphalt, the remainder of the concrete as called for 
by the contract draAvings shall be put in place. In dry open soil 
the felt in the floor concrete may be omitted, the base course of 
concrete being covered Avith one good layer of asphalt. In rock 
excavation, A\diere the same is dry and above AAmter level, both 
the felt and the asphalt in the floor may be omitted. 

Side-Wall Construction. When the I-beam columns of the 
side Avails are set and secured permanently in place, the concrete 
composing the side Avails shall be rammed in place in such manner 
that the back or outer face is flush Avith the outer flanges of the 
columns. On such outer face hot asphalt shall be brushed and 
felt spread in alternate layers, in the same manner as described 
for tlie foundations, and tlie backing of concrete shall tlien be 
added, as shoAvn by the plans. Instead of constructing the side 
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no additional width of excavation is required for sewers or other 
pui'poses, a 4-inch brick wall supported at the back by the trench 
sheathing, laid in cement mortar or liot asphalt, and at a distance 
of at least 2 inches in the clear from the line of the exterior faces 
of the side-wall beams; and then he may attach to it the layers 
of waterproofing material as described above, and ram around the 
beams and against the waterproofing surface the concrete com¬ 
posing the side walls. Under similar conditions in dry rock 
excavation, the rock may be excavated so that no projecting 
point comes within 3 inches of the line of the exterior face of the 
side-wall beams; then the rough surface shall be made smooth 
with a plaster of concrete, and on such smooth surface the water¬ 
proofing material shall be spread; and then the concrete of the 
side walls may be rammed against the same in the manner 
described above. 

Roof Construction. The roof of the structure shall be treated 
in a similar manner by finishing the jack arches to such height as 
may be directed by the Engineer, spreading the asphalt and felt 
in alternate layers, and then adding a cover of concrete, complet¬ 
ing the roof as called for by the Contract Drawings. 

Continuous Waterproof Envelope. By the arrangement above 
described there will be a continuous sheet of asplialt and felt 
imbedded within the concrete of the bottom, top, and both sides, 
and completely enveloping the structure. 

Quality of Asphalt. The asphalt used shall be the best grade 
of Bermudez, Alcatraz, or lake asphalt of equal quality, and shall 
comply with the following requirements: 

The asphalt shall be a natural asphalt or a mix¬ 
ture of natural asphalts, containing in its refined 
state not less than 95 per cent of natural bitumen 
soluble in rectified carbon bisulphide or in chloro¬ 
form. The remaining, ingredients shall be such as 
not to exert an injurious effect on the work. Not 
less than two-thirds of the total bitumen shall be 
soluble in petroleum naphtha of 70° Baume or in 
acetone. The asphalt shall not lose more than 4 per 
cent of its weight when maintained for 10 hours at a 
temperature of 300° Fahrenheit. 

Coal Tar Prohibited. The use of coal tar, so-called artificial 
asphalts, or other products susceptible to injury from the action 
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of asbestos or other equally nonperisliable material clipped in 
asphalt and weighing not less than 10 pounds to the square of 
100 feet. The felt used in other parts of the structure shall be 
the same as the above, or of the best quality of coal tar felt 
weighing not less than 15 pounds to the square of 100 feet; except 
that, if the latter be used, one layer more of it will be required 
than of the former. All felt shall be subject to the approval of 
the Engineer. 

Surfaces to be Smooth. The surfaces to be waterproofed shall 
])e smooth, without projecting stones, or made smooth where 
necessary by a coating of mortar made of one portion Natural 
cement to one portion sand, and should be dry before the asphalt 
is applied. 

Artificial Drying. Means for artificially drying the surface 
of concrete may be taken by the Contractor by blowing warm air 
over it, or as otherwise permitted by the Engineer, but not until 
the concrete has had at least 48 hours in which to set. 

No Cracks or Blowholes. Each layer of asphalt fluxed as 
directed by the Engineer must comifletely and entirely cover the 
surface on which it is spread, without cracks or blowholes. 

Felt to be Carefully Laid. The felt inust be rolled out into 
the asphalt w^hile the latter is still hot, and pressed against it so 
as to insure its being completely stuck to the asphalt over its 
entire surface. Great care should be taken that all joints in the 
felt are well broken; that the ends of the rolls of the bottom layer 
be carried up on the inside of the layers on the sides; and that 
those of the roof be carried down on the outside of the layers on 
the sides, so as to secure a full lap of at least 3 feet. Especial 
care must be taken with this detail. 

Skilled Men. None but competent men, especially skilled in 
work of this kind, shall be employed to lay asphalt and felt. 

Top Surface of Asphalt not to be Broken. When the finishing 
layer of concrete is laid over or next to the waterproofing 
material, care must be taken not to break, tear, or injure in any 
way the outer surface of the asphalt. 

Number of Layers of Felt. The number of layers of felt on 
the sides and under the floor shall in no case be less than 2 in 
ground that is quite dry; and wdiere there is a water pressure 


instead of the asphalt and felt above described, one or more 
courses of bricks dipped in hot asiDhalt of the above described 
quality, and laid while the coating of asphalt is still hot. 

Asphaltic Concrete. In foundations, the Contractor may lay, 
if he prefer, instead of the ordinary concrete with the layer of 
waterproofing material, as above described, a bed of asphaltic 
concrete, composed of broken stone of the qualities previously 
described for concrete, heated in a suitable heater to such proper 
temperature as the Engineer may direct and, when so heated, 
have added thereto the melted asphalt of the quality as descidbed 
above, in such proportion as to insure a covering of each particle 
of stone with asphalt; the whole mass shall then be thoroughly 
mixed and incoi^porated in a suitable mixer. Such asphaltic con¬ 
crete shall be spread in place and thoroughly rolled and com¬ 
pressed, so that it will present a smooth even surface that will 
be impeiwious to water. No asphalt shall be heated to exceed a 
temperature of 325° Fahrenheit. 

Waterproofing—When Omitted. In masonry-lined structures 
w^hcre there is no steel work and the ground is dry, the regnlar 
waterproofing may be omitted, but in that ease in arched-cut and 
cover work the extrados of the arch shall be coated with hot 
asphalt of the quality described, or the best grade of refined 
Trinidad asphalt. 

Leaky Masonry to be Rebuilt. Any masonry that is found to 
leak at any time prior to the completion of this wmrk shall be 
cut out and the leak stopped, if so ordered by the Engineer. 

LUMBER 

Specifications. All lumber shall be sound, straight grained, 
and free from excessive sap, loose or rotten knots, wind shakes, 
or any other defect that would impair its strength or durability. 
It shall be saw^ed or hewed perfectly straight to exact dimensions, 
wdth full corners and square edges. 

All long-leaf yellow pine shall be first-class Sonthern long- 
leaf yellow pine, saw^ed true and out of wnnd, full size, free from 
wdiicl shakes, large or loose knots, or other defects impairing its 
strength or durability, and equal in quality to the grade of 
. '^in ‘‘Interstate Rules of 1905, for Classifi¬ 
cation and Inspection of Yellow Pine Lnmher”. 

All fraining shall he done in a thoroughly workmanlike man¬ 
ner and both material and wmrkmansliip shall he subject to the 



paid for. No alloAvance shall he made for Avaste. 

INTERSTATE RULES OF 1905 FOR THE CLASSIFICATION AND 
INSPECTION OF YELLOW PINE LUMBER 

EFFECTIVE ON AND AFTER FEBRUARY 1, 1905 

General Rules 

All the lumber must be sound commercial long-leaf yellow pine (pine com¬ 
bining large coarse knots with coarse grain is excluded under these rules), 
well manufactured, full to size, saw-butted, and free from the following defects: 
Unsound, loose, and hollow knots, wormholes and knotholes, and through shakes 
or round shakes that sho\v on the surface. It shall be square-edged, unless 
otherwise specified. 

A through shake is hereby defined to be a fissure through, or fissures 
connected from side to side, edge to edge, or side to edge. 

In the measurement of dressed lumber, the wddth and thickness of the 
lumber before dressing must be taken; less than 1 inch thick shall be meas¬ 
ured as 1 inch. 

The measurement of wane shall always ax)ply to the lumber in the 
rough. 

Where the terms ‘^one-half heartand ^Hwo-thirds heart’’ are used, they 
shall be construed as referring to the area of the face on which measured. 

In tlic dressing of lumber, when not otherwise specified, one-eighth inch 
shall be taken off by each planer cut. 

Ciassiiication 

Flooring. Flooring shall embrace 4, 5, and 6 quarter inches in thick¬ 
ness by 3 to 6 inches in wddth, excluding 1-^ X 0. For example: 1 X 3, 4, 
5, and G; X 3, 4, 5, and 6; 11 X 3, 4, and 5. 

Boards. Boards shall embrace all thicknesses under inches by over 
G inches wdde. For example: Pij 1, 1:|-, and inches thick by over 6 inches 
wdde. 

Plank. Plank shall embrace all sizes from to under 6 inches in 
thickness by 6 inches and over in wddth. For examjde: li, 2, 24, 3, 34, 4, 
44, 5, 5-1, 55 by 6 inches and over in wddth. 

Scantling. Scantling shall embrace all sizes exceeding inches and 
under 6 inches in thickness, and from 2 to under 6 inches in wddth. For 
example; 2X2, 2X3, 2 X 4, *2 X 5, 3X3, 3X4, 3 X 5, 4 X 4, 4X5, and 
5X5 inches. 

Dimension. Dimension sizes shall embrace all sizes 6 inches and up in 
thickness by 6 inches and up in width. For example; 6 X G, 6 X 7, 7 X 7, 
7 X S, S X 9, and up. 

Stepping. Stepping shall embrace 1 to 24 inches in thickness by 7 
inches and up in width. For example: 1, 11, 14, 2, and 24 X 7, and up in 
width. 



2 sides only. 

Inspection 

Standard. All lumber shall be sound. Sap is no objection and wane 
may be allowed one-eighth of the Avidth of the piece measured across the face of 
the wane, extending one-fourth of the length on one corner, or its equivalent on 
tAvo or more corners, proAuded that not OA^cr 10 per cent of the pieces of 
any one size shall shoAV such wane. 

Merchantable. All sizes under 9 inches shall show some heart the 
entire length on one side; sizes 9 inches and over shall show some heart 
the entire Icngtli on tAvo o^JiAosito sides. Wane may be alloAA’ed one-eighth of the 
Avidth of the piece measured across the face of the wane, and extending 
one-fourth of the length of tho jnece on one corner or its equivalent on tAvo or 
more corners, provided that not over 10 cent of the pieces of any one size 
shall shoAV such w^aue. 

Prime. Flooring. Flooring shall shoAv one heart face, free from 
through or round shakes or knots exceeding 1 inch in diameter, or more 
than 4 in a board on the face side. 

Boards. Boards 7 inches and under in width shall shoAv one heart face; 
over 7 inches in AA'idth, they shall show tAVO-thirds heart on both sides, all free 
from roniul or tlirough shahes, large or unsound knots. 

Flanlc. Plank 7 indies and under in width shall sIioav one heart face; 
over 7 inches in AAudth, they shall show tAvo-tliirds heart on both sides, all free 
from round or through shakes, large or unsound knots. 

ScaMing. Scantling shall show three corners heart, free from through or 
round shakes or unsound knots. 

Dimension Siiees, All square lumber shall show tAvo-tliirds heart on tAvo 
si<le.s, and not less tlian one-half heart on two other sides. Other sizes sliall 
show two-thirds lieart on face and sIioaa' heart two-thirds of length on edges, 
excepting Avheii the width exceeds the thickness by 3 inches or over; then it 
shall show heart on the edge for one-half the length. 

Stepping. Stepping shall show 3 corners heart, free from shakes and all 
knots exceeding one-half inch in diameter and not more than 6 in a board. 

Bough Edge or Flitch. Bough edge or flitch shall he saAved from good 
heart timber and sliali be measured in the middle, on the narrow face, free 
from injurious shakes or unsound knots. 

Wane shall bo allowed on not over 5 por cent of the pieces in any one 
size, as on merchantable quality. 

TERRA COTTA DRAIN PIPE FOR CULVERTS 

Tlie Contractor sliall furnish and lay vitrified terra cotta 
pipe, according to place, size, and length, as shown on the plans 
and profiles, or as ordered hy the Engineer. 

Quality. The terra cotta pipe sliall be of standard lengths 
and quality, double strength, made of the best inaterial, thor- 



imperfections, and well glazed, so that its surfaces shall be 
smooth, hard, and even. The pipe shall be straight, not varying 
more than one-eighth inch from a straight line per foot of length; 
true to form; of full diameter throughout; of a thickness at least 
equal to that of double strength standard sewer pipe and of the 
same diameter; and it may have either socket or sleeve joints. The 
bells shall be of standard depth, and large enough to receive to 
their full depth all spigot ends without clipping and to leave a 
space of not less than ;j- of an inch all around for cement. 

Laying. All pipe shall be laid true to line and grade given 
by the Engineer, and on good bottom. Unless timber and con¬ 
crete foundations are indicated on the profile, an excavation of 
at least 6 inches in dei3th to receive the pipe shall be made to 
conform to the shape of the pipe. The pipe shall be laid in such 
length as to extend at least 1 foot beyond the foot of the slopes 
of the finished embankment unless otherwise ordered by the 
Engineer. 

Joints. The space between the pipe and the socket shall be 
as uniform as possible, and shall be made water-tight by first 
using a small jute gasket, thoroughly saturated with neat cement, 
carefully coiled and calked in the bell of the pipe. The joints 
shall then be thoroughly filled with cement mortar, made of equal 
parts of cement and clean sharp sand, thoroughly mixed dry, 
water enough being afterwards added to give it the proper con¬ 
sistency, and the mortar shall be used as soon as made; after this 
the joint shall be carefully wiped inside and out, and pointed. 

Interior of Pipe. The interior of the pipe shall be carefully 
cleaned of all dirt, cement, or superfluous materials of every 
description. 

The Contractor shall make good all defects and remove any 
foreign matter which may have been left in or otherwise intro¬ 
duced into the pipe, before the final acceptance of the work. 

Payment. Drain pipe shall be estimated and paid for by the 
linear foot in place, the price to include the pipe, the hauling, and 
placing as specified. Where shown on the profile, end walls for 
the drain pijpe shall be constructed of masonry in accordance with 
the standard plans for end walls for pipe culverts, the concrete 
for same to be paid for at the price given in the proposal for No. 2 
concrete. 


CAST=IRON PIPE CULVERTS 

The Contractor shall furnish and lay cast-iron water pipe 
according to nlace. size, and lenerth as shown on the -nlans 



and imperfections as sliall, in the opinion of the Engineer, make 
it nnacceptable for use as pipe culverts, and it shall he of standard 
thickness and length. Where it is necessary to use cut pipe, the 
cutting shall be done in such a manner as to leave a smooth end 
at right angles to the axis of the pipe. 

Laying. All pipe shall be laid true to line and grade, and in 
such lengths that the ends of the pipe shall extend not less than 
1 foot beyond the foot of the slopes of the finished embankments, 
unless otherwise ordered by the Engineer. 

Blocking. Each length of pipe shall be laid upon blocking 
set at 3 different places along its lengtli. It shall be of sound 
3- by 10-inch planking and shall have a length equal at least 
to the diameter of the pipe. Wedges shall be placed on the 
blocking to hold the pipe in position. The blocks shall be bedded 
firmly and evenly across the line of pipe and, when any block 
has been sunk too deep, additional blocking shall be placed to 
bring the pipe to the required grade. 

Joints. The space between the pipe and the socket or collar 
shall be as uniform as possible, and shall be made water-tight by 
being thoroughly filled with Portland cement mortar, made of 
equal parts of an approved cement and clean sharp sand. 

Interior of Pipe. The interior of the pipe shall be carefully 
cleaned of all dirt, mortar, or superfiuous materials of every 
description. The Contractor shall make good all defects and 
remove any foreign matter which may have been left in or other¬ 
wise introduced into the pipe, before the final acceptance of the 
work. 

Payment. Cast-iron pipe shall be estimated and paid for by 
the linear foot in place, the price to include the pipe, the hauling, 
and the placing as specified. Where shown on the profile, end 
walls for the pipe shall he constructed of masonry in accordance 
with the standard plans for end walls for pipe culverts. 

STRUCTURAL STEEL FOR BUILDINQS^^^ 

Steel. All steel may be made by either the Bessemer or the 
open-hearth process, except rivet steel and steel for plates or 
angles over tl inch in thickness which are to he punched, and 
these will be made by the open-hearth process. The finished 
products shall be straight and free from flaws and shall have 
cleaji smootli surfaces. 
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Schedule of Requirements. The requirements are as follows ; 


CriE'^ircAL AND Physical Properties 

Structural 

JR I VET 

Phosphorous iiiaxiimun, Bessemer. 

Phosphorous maximum, open-hearth. 

0.10 per cent 
0.06 per cent 

0.06 per cent 
0.045 per cent 
Desired 
48,000-58,000 

1 ' tens. str. 
f 1,400,000 

Tensile strength, lbs. per sq. in. 

Elastic limit, minimum per sq. in. 

Elongation—minimum per cent in 8 in.... 

Elongation in 2 in, minimum per cent. 

Character of fracture. 

55,000-65,000 

1 tens. str. 
f 1,400,000 

l^teus. str. 

00 

silky 

'l^tcns. str. 

silky 


Bend Tests. The test specimens for plates, shapes, and bars 
shall bend cold through 180 degrees without cracking on the 
outside of the bent portion, as follows: For material 5 inch to and 
including 1:|- inches in thickness, around a pin the diameter of 
wliich is equal to the thickness of the specimen; and for material 
over 1-]: inches in thickness, around a pin the diameter of which 
is equal to twice the thickness of the specimen. For pins 
and rollers the test specimen shall bend cold through 180 
degrees around a 1-inch pin, without cracking on the outside of 
the bent portion. For rivet steel the test specimen shall bend 
cold tlirough 180 degrees, flat on itself, without cracking on the 
outside of the bent portion. 

Annealing Tests. Material which is to be used without anneal¬ 
ing or further treatment shall be tested in the condition in which 
it comes from the rolls. When material is to be annealed or otlier- 
wise treated before use, the specimen representing such material 
shall be similarly treated before testing. 

Test Pieces. For each melt there shall be furnished by the 
Contractor, properlj^ prepared, free of charge to the railway 
company, at least 1 tensile and 1 bending test. 

Stock Material. No material shall be taken from stock with¬ 
out the consent of the Inspector. Such material shall be stamped 
with the original melt number and shall not have more than 
surface rust. In any case in which the rust has eaten into the 
material, the piece shall not be accepted. 

Shop Work. All workmanship shall be first class in every par¬ 
ticular and all parts shall be neatly finished. 











specifications, the decision of the Chief Engineer of the. 

Company shall determine the matter. 

RAILROAD BRIDGES 
General Clauses 

Material. All bridges shall be constructed of rolled steel; but 
cast iron or cast steel may be used in the machinery of draw¬ 
bridges, and wrought iron for laterals and unimportant members. 
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Fig. 1. Live Load Diagram for Railway Bridges. 


Live Load. All structures shall be designed to carry, in addi¬ 
tion to their own weight, the moving load shown in Pig. 1 or 
Fig. 2, moving simultaneously 
on each truck in the same 
direction. 

For transverse trough or 

buckled plate floors, the live 

load shall be taken at 16,000 

pounds per foot of track. 

Dead Load. The dead load 

shall consist of the weight of 

the metal in the structure and Fig. 2. Live Load Diagram for Railway 
• 1 i' rr\r\ Bridges. 

an assumed weight oi 500 

pounds per lineal foot of single track for the ordinary wooden 
floor, the rails, etc. For ballast floors the following weights 
shall be assumed: 


Ballast . 120 lbs. per cubic foot 

Concrete . 140 lbs. per cubic foot 

Asphalt . 90 lbs. per cubic foot 

Lumber . 54 lbs. per cubic foot 


Wind Pressure. For girder bridges the wind pressure against 








winu jjiysttUit; ux ‘±vju |juuiiuc> ijLijn:;aj. xuub, vvahi luo |juij.iu ujl 

application 1\ feet above the rail, shall be taken as a moving 
load. 

For viaducts and trestle towers, on the unloaded structure, 
the wind pressure shall be taken at 50 pounds per square foot of 
the projected surface of two trusses and two sides of towers on 
the vertical plane through the axis of the structure ; on tlie loaded 
structure, the pressure shall be taken at 30 pounds per square 
foot of this same surface and, in addition, the moving wind load 
specified for girder bridges. 

For determining the requisite anchorage for the loaded struc¬ 
ture, the train shall be assumed to weigh 600 pounds per foot. 

Momentum of Train. The horizontal force developed by sud¬ 
denly stopping a train shall be taken at one-fifth of tlie moving 
load. 

Centrifugal Force. The centrifugal force shall be taken at 
2 per cent of the moving load for each degree of curvature of the 
track—all the tracks being loaded. Centrifugal force shall be 
considered live load. 

Spans. The spans assumed for calculation shall be as fol¬ 
lows: For pin bridges, the distance between centers of cud pins; 
for riveted bridges, the distance between centers of end bearings; 
for floor beams, the distance between centers of trusses; for 
stringers, the distance between centers of floor beams. 

Depth. The depths assumed for calculation shall be as fol¬ 
lows: For pin bridges, the distance between centers of chord 
pins; for riveted bridges, the distance between centers of gravity 
of flanges. 

Stress Sheets and Plans. All parts shall be so designed that 
the stresses coming upon them can be accurately calculated. 

Bidders shall submit with their bids a general plan and com¬ 
plete stress sheet, showing the loads used and the sei)arate stress 
produced on each member by each of tlie foregoing loads and 
forces, and the sizes and arrangement of parts in sufficient detail 
for comparison with other plans. 

Upon award of contract the Contractor sliall fui*nish in dupli¬ 
cate to the Chief Engineer of the railway eouqmny blueprints 
of complete shop and erection plans showing all details, which 
shall be subject to the approval of the said Chief Engineer. Upon 
completion of the Avork all tracings shall ho delivered to the Chief 
Engineer of the railway company. Tracings shall ])e of uniform 
size, and not larger than 80 inches by 42 im'.hes. 



level, uie laierai ciear wiam ax xiie lop 
of rails shall not be less than 10 feet 6 inches; 
from a height of 2 feet to a height of 17-J 
feet, it sliall not be less than 14 feet; and 
at a height of 22 feet, it shall not be less than 
6 feet (see Fig. 3). 

For double-track bridges and for 
curves and elevation of outside rail, the lat¬ 
eral clear widths shall be increased aecord- 
ingly. 

Wood Floor. The wood floor shall be 
shown as a standard bridge floor, plan 
dated. 

The wood floor shall be continued over all piers and back 
walls. 



Unit Stresses and Sections 


To provide for impact and vibrations the stresses produced by 
the live load shall be inci’eased by the formula 


7 = ^' 


300 

iy + 300 


where 1 — amount to be added to the live load stress 
^ = calculated live load stress 

7/= length in feet of the loading which produces the maxi¬ 
mum stress in the member 


The unit stresses produced by the foregoing loads and forces, 
including impact, shall not exceed the following values: 

tension, net section, 15,000 pounds per square inch 

15,000 pounds per square inch 


compression. 




13,500r- 


where Z=length of member, center to center of connections, in 
inches 

r = least radius of gyration in inches 

No compression member shall have a length exceeding 100 
times its least radius of gyration, except that wind bracing may 
have a length equal to 120 times its least radius of gyration. 
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compression shall have a net sectional area equal to tlie smii of the 
areas required for the separate stresses. 

Counters. When in any panel the shear from the live load, 
including impact, exceeds seven-tenths of the opposite shear from 
the dead load, the oblique equivalent of this excess shall b(^ providcid 
for. No counter rod, however, shall have a sinalhu’ section than 1 
square inch. 

Transverse Loading. In deck truss bridges, when the cross- 
ties rest on the chord, the suin of the direct thrust per square 
inch and three-fourths of the liber stress per square inch pro¬ 
duced by the maximum load on the chord panel considerc.nl as a. 
supported beam—the pins being in the neutral axis of the s(‘ction 
—shall not exceed the allowable compressive stress, tlu* ]U‘oper 
amount of impact being added to each kind of loading. 

Should the pins be out of the neutral axis, the additional stress 
thus produced shall be provided for. 

The sum of the direct stress per square inch o’n any member, 
and the fiber stress per square inch produced by its o^vn weight, 
shall not exceed the allowed direct stress per square incli by more 
than 10 per cent. 

Shop Eivets and Pins. The shearing stress shall not exceed 
11,000 pounds per square inch of section,- the i)r(*s.sure on the 
bearing surface (diameter X thickness of bearing) shall not 
exceed 22,000 pounds per square inch ; the lib(‘r strc'ss due to 
bending, considering the centers of the bearings at the points of 
application of the stresses, shall not (‘xeoed 22,000 povuids per 
square inch. 

For field-driven rivets a deduction of 20 per cent from the 
above values shall be made. 

The size of the rivets before driving sliall be considered their 
effective size for calculation. 

Plate Girders. The bending moment shall be considered as 
resisted solely by the flanges, wdth no portion of the web as¬ 
sisting. 

The shear in Avebs of plate girders shall not exceed 10,000 
pounds per square inch. But no web shall be less than three- 
eighths of an inch thick. Tlie entire end shear shall ))e considered 
as transfeiTed into the flange angles in a distance equal to the 
depth of web. The pitch of rivets coniu^ctiiig the web to a top 
flange supporting the track shall not exceed 3 iiU'bes. 

When the thickness of web plate is less than one-thirtieth of 


30 feet long and less, the stifteuers shall be 3|- inches by 3 inches 
by g-inch angles; for girders 90 feet long, they shall be 5 indies by 

31 inches by g-inch angles; and for intermediate lengths, inter¬ 
mediate sized angles. 

Generally, the stiffeners shall be placed at intervals equal to 
the depth of the web, with a maximum limit of 5 feet. 

Generally, there shall be two pairs of stiffeners over each bed 
plate, tlieir combined sectional area in square inches being equal 
to the total end shear in pounds, including impact, divided 
by 15,000. 

Net Section. To obtain the net section of the bottom flange of 
plate girders or other members, all the rivet holes in any section, 
taken g inch larger in diameter than the rivet to be used, shall be 
deducted. 

The top and bottom flanges shall have the same gross sec¬ 
tional area. 

Cover plates shall be at least 12 inches longer than the net 
calculated length. When over 14 inches wide there shall be at 
least 4 lines of rivets, Avith pitch not exceeding 9 inches in any of 
the lines. 

Sway Bracing. Efficient SAvay bracing and lateral bracing on 
top and bottom flanges shall be provided. Generally this bracing 
sliall be of the same sized angles as the intermediate stiffeners. 
Tlie unsupported length of flange shall not exceed 12 times its 
Avid til, except as noted for track stringers. 

Track Stringers and Floor Beams. Track stringers of double 
track through bridges and deck plate girders shall generally be 
spaced 6 feet, center to center, under each track. For single 
track through truss bridges the stringers shall he 8 feet, center 
to cejiter. 

Track stringers shall be riveted into the floor beams and shall 
bear upon the bottom flange of floor beams, or upon brackets 
Avhich bear upon the bottom flange of floor beams; but the value 
of this bearing sliall not be considered in computing the number 
of rivets required in tlie stringer connections. 

Floor beams Avith riveted end connections shall bear on the 
bottom flange of the main girder, or on a bracket, in all cases 
Avhere such bearing can be provided; but the value of this bearing 
shall not be considered in computing the number of rivets 
required in the connection. In case such bearing cannot be pro¬ 
vided, then the number of rivets in the connection shall be 25 per 
cent more than tlie computed number. 


.sluill be less than five-eighths of an ineh tliie.k. 

When the length of stringer exceeds i20 times the width of 
flange, lateral bracing shall be provided between the fJangciS. 

The webs of floor beams shall be of the same thickness at 
center of beams as at the ends. 

Minimum Thickness. The minimum thickness of metal used 
shall be three-eighths of an inch except for lattice bars or for 
fillers wliere a lesser thickness is recpiired. 

Combined Stresses. In case the sum of the stresses per scpian^ 
inch in tlie choi-ds and end posts of truss bridges, or tlie i)osts ol; 
trestle towers—due to the live load including iinpmd, tlu^ d(‘ml 
load, and tlie wind—shall exceed 19,000 pounds ]wv srpiaiH' mvh 
properly reduced for compression, tlie section shall be increas(‘d 
ujitil this limit is not exceeded. 

In the end posts of through bridges the sum of tluise stresses 
addled io the maximnm fiber bending stress pen* scjuarc ineli, jn'O- 
duced by the portal bracing, shall not exceed 20,000 iioiinds. 

Should the stresses be reversed in any case, proper provision 
shall he made for such stresses. 

Portals and Diagonal Bracing. All through spans with top 
lateral bracing shall have riveted portal bracing coni]_)OS(‘d of 
angles, latticed as deep as the headroom wdll allow, rigidly con¬ 
nected to the end posts. 

When the height of the truss exceeds 25 feet, an approved 
system of overhead diagonal bracing shall bo provid(Ml at c^acli 
panel point. 

Deck bridges shall have diagonal bracing at each panel point 
proportioned to resist the unequal loading ol: the trusses; the 
position of the track, and tlic action of the wind and the cen¬ 
trifugal force being considered. 

Pony trusses and through plate girders shall be stay(Ml by 
knee braces or gussets at each floor beam or transverse strut, and 
at the ends. 

No lateral or diagonal rod shall have a smaller area than 1 
square inch. 

Expansion Rollers, etc. All bridges exceeding 75 feet in 
length shall be anchored to the masonry at one end, and shall 
have at the other end nests of turned friction rollers, not loss 
than 4 inches in diameter, running between planed surfaces. The 
pressure per lineal incli on these rollers shall not exceed 1200^/71 
pounds —d being the diameter of the I'oller in hiches. 




general view of camp BIERD, CRISTOBAL 

The view showd living accommodations for laborers on the Canal. 
Courtesy of Panama Canal Commission. United States: 








Provision sliall be made at movable ends against side motion. 

Bed Plates. Tlie pressure of bed plates on tlie masonry shall 
not exceed 400 pounds i)er square inch. When two spans rest on 
the same masonry, a continuous rolled plate inch thick shall 
extend under the adjacent bearings. 

All bed plates shall have efficient stone bolts fastened with 
sulphur or cement. 

Joints and Splices. All joints in riveted work, whether in ten¬ 
sion or compression, shall be fully spliced. 

Ciiord sections shall be connected at abutting ends by splices 
sufficient to hold them true to position, and to transmit the shear¬ 
ing stress at the joint. 

Web plates of girders shall be spliced at all joints by a plate 
on each side, capable of transmitting the entire shear through 
the splice rivets. 

Rivets. The pitch of rivets in the direction of the stress shall 
not exceed G inches, nor sixteen times the thickness of the thinnest 
outside plate connected, nor be less than three times the diameter 
of the rivet. At right angles to the stress, the pitch shall not 
exceed thirty times the thickness of the thinnest outside plate. 

At the ends of compression members the pitch shall not exceed 
four diameters of the rivet for a length equal to twice the width 
of the member. 

The distance from the edge of any piece to the center of rivet 
hole generally shall be not less than inches, nor more than 
5 inches, nor more than 8 times the thickness of the plate. 

Tie Plates. All segments of compression members connected 
by latticing only shall have tie plates at each end, the rivets and 
net section of which shall be siifficient to transfer one-lialf the total 
maximum stress borne by the segment, and the thickness of which 
shall be not less than one-fiftieth of the distance between the rivets 
coin^ecting them to the compression member. In no ease, however, 
shall the length of the tie plate be less than its width across the 
segments. 

Latticing. The open sides of compression members shall he 
stayed by tie plates at the ends, and by intermediate diagonal 
latticing. 

Generally, the thickness of single lattice bars shall not be less 
than one-fiftieth, and the thickness of double bars, connected by a 
rivet at their intersection, shall not be less than one-sixtieth of the 
distance betweeii rivets coiuiecting them to a member. The in- 

nf Ifittip.p bars with Inno* axis nf mpinhprs shall nnnrnxi- 


the segment. Tlie width of lattice shall l;e as follows: 


Lkngtii of Lattick 

WlIiTII 

Under 10 inches 
Under 15 inches 
Under 20 inches 

2 indies 

2j indies 

21 indies 


For the chords and end posts of truss bridg(‘S tlie lattice shall 
be generally 3 inches by seven-sixteentli inch. 

Pins. The inembors bearing against any ]>iii sha,ll bo so 
packed as to produce the least bending inonnmt upon the i)in, 
and all vacant spaces imist be iilled witli lilling rings. 

All pins recpiiring driviiig shall be supidied witli pilot nuts 
for use in erection. 

Preference. Preference will be given to d(‘ta,ils which will be 
most acces>sible for inspection and i)ainting. No closed s(Mitions 
will be allowed. 

Stiff lateral bracing shall be pi’eferred for use b(dave(;n 
chords which carry tlie floor. 

Preferably all sections shall be made syiiiimdi'icalj and tlu^ 
inns placed in the neutral axis. Bending inonients at eonueetions 
shall he avoided as much as possible. 

Tension at the foot of trestle posts shall lie avoided where 
practicable. 

Camber. Truss bridges with parallel cliords shall bo given a 
camber by making the panel lengths of the top chord longer 
tlian those of the bottom chord in tlie proportion of oiuj-i'ighth of 
an inch to every 10 feet. 

In the wood floor one-half the camber shall be taken out unless 
otherwise directed. 

Bolts. When members are connected by bolts wdiicli transmit 
shearing stress, the holes shall be reamed parallel and tlie bolts 
turned to a driving fit. 

Screw Ends. In tension members with screw ends, the area 
at the base of tlie threads must be at least 15 per cent greater 
than that required in the body of the member. 

Upsetting, etc. The lieads of eyebars and the (‘nlargial parts 
of rods with screw ends vShall be made by upsetti]ig, rolling, or 
forging into shape. Welds in steid bars will not be allowi‘d. In 
iron bars they Avill only be allowed to form the loops of laterals. 



Steel. All steel sliall be made by tlie open-lieartli process, and 
shall be uniform in quality. The finished j^roducts shall be 
straight, free from flaws, and have clean smooth surfaces. 

Identification of Material, Copies of all hills of material, ship¬ 
ping lists, and complete chemical analyses showing the amount of 
phosphorus, carbon, sulphur, and manganese shall be furnished 
by the Contractor free of charge. All material shall be plainly 
stamped with the number of the melt. Rivet and lattice steel 
and otlier small parts may be bundled, with the above marks on 
an attached metal tag. 

Schedule of Requirements. The requirements are as follows: 


ClIliMlCAL A^’D PJIYSICAI. 
PllOriCUTIES 

STUL'CTeHAL 

Steel 

UivET Steel 

Steel 

Castings 

Phosphorous uia.xiiuum... 

[Basic 

ntiiiiato Tensile Strength per 

square inch. 

Klastic Limit not loss than. 

Klongatioii, minimum per cent 

in S> inplif‘C! 

.OS 

.04 

Dosirod 

00,000 

V2 Ten. Str. 

1,500,000 

.04 

.04 

Desired 

50,000 

K Ten. Str. 

1,500,000 

.OS 

.05 

Not less than 

05,000 

.45 Ten. Str. 

IS 

[Silky or line 
j uranular 

Elongation, minimum per cent in 

LTt. Ten. Str. 

Pit. Ten. Str. 

Character of fracture. 

Silky 

Silky 


Cold Rends. Samples of structural and rivet steel up to 
seven-eighths inch in thickness shall bend to close contact without 
fracture on the convex side. For greater tliickness, sample sliall 
bend 180 degrees to a curve of diameter equal to tliickness of 
specimen, without fracture. 

Samples of cast steel 1 inch by one-lialf inch sliall bend 90 
degrees around a diameter of 1 inch without fracture on outside. 

Tensile Tests. Tensile tests of steel showing an ultimate tensile 
strength within 5000 pounds of that desired will be considered 
satisfactory, except that if the ultimate strength varies more 
than 4000 pounds from that desired, a retest shall be made on 
the same gage which, to be acceptable, shall be within 5000 pounds 
of the desired ultimate. 

Chemical xinalijscs. Check chemical analyses shall be made 
from the finished material, if called for by the Chief Engineer, in 
which case an excess of 25 per cent above the required limits will 










treatment sJiall be tested in tJic condition in avJiicj) it coni(;s Jj-oia 
the rolls. When material is to ha annealed or otll(n'wis(^ treat(^d 
before use, tlie specimen representing such material shall ])e simi¬ 
larly treated before testing. 

Drifting. Material piuiehed as in ordimny i)ra('li(ai, shall 
stand drifting until the diameter of the hole is ine,rease(l 50 jier 
cent without cracking in tlio periphery of tin) l)ole or in tlie 
external sheared or rolled edge. 

Tci^t Pieces. For each melt there shall be fnrnish(‘d by the 
Contractor,. properly prepared, free of charge to th(‘ railway 
company, at least one tensile and one bending test. Drifting 
tests shall be furnished occasiojially during the pr()gi‘(‘ss of the 
work. 

In general, tests shall be selected to cover extreme gages. 
Material will not be accepted on tests cut from. piec(‘s of radically 
different si^e or sectioai from tliat n.S(‘d in the work. 

Every tost specimen shall be at least one-half s(iuar(‘ inch in 
area, and shall be planed, sawed, or turiu'd witli sid(‘S puralhd. 

Plates. Plates up to 36 indies wide shall ))e rol](‘d in a iiniv(‘rsal 
mill. Long plates shall not he more tiiau one-half inch out of line 
in a length of 20 feet, nor three-fourths iiieli in a hmgth of 40 feet. 

Yariation in Gage. All shapes shall ])e rolled to gage. All 
plates, both sheared and universal, shall be of spiMvifiiMl gage on 
edges. Shapes or plates 3 per cent less than tliickiu^ss sj)eeined 
shall be rejected, except that in the ease of plates 80 inelu’S wide 
or over a variation of 5 per emit will be allowed. 

Stock il/a^cr'^aL No material shall be taken from slock without 
the consent of the Inspector. Sucli material must be stamped 
with the original melt number, and must not have more than a 
surface rust. If any piece of material sent thtln^r JVom the mill 
or stockyard is rusted when needed in the shop, this riint must be 
scraped off before the piece is punched. In any case in Avliieh the 
rust has eaten into tlie material, tlie piece wdll not be accepted. 

Full-Sized Eyclar Tests. Full-smed tests shall be ordmvd by 
the Engineer, and in general will be not more than 4* per cent of 
the total number of bars in the striictnre. 

The bars shall show an ultimate strengtli of not less than 
55,000 pounds per square inch; an elastic limit of not h‘ss than 
one-half the ultimate strengtli; and an elongation takmi b(4:w(Hai 
the necks of the bars of not less than 12 per cent, for l)a,rs 20 feet 
and less between necks. For bars exceeding 20 feet, the elonga¬ 
tion shall be not less than 10 per cent. 


If several bars break in the bead but fulfill the above require¬ 
ments, an additional bar for a retest shall be furnished by the 
Contractor free of cost to the railway company. If more than 
one-third of the total number of bars tested break in the head the 
entire lot of bars shall be rejected. 

Full-sized members tested to destruction shall be paid for by 
the Company at cost, less their scrap value, if they fulfill the 
requirements specified. If they do not, they shall be paid for by 
the Contractor. 

Cast Steel All steel castings shall be practically free from 
blowholes and shall be thoroughly annealed. 

Wrought Iron. All wrought iron shall be tough, ductile, 
fibrous, and of uniform quality. Finished bars shall be perfectly 
Avelded and have a smooth finish throughout, free from cinder 
spots, blisters, ci'acks, buckles, or imperfect edges. 

Test specimens shall show an ultimate strength of 50,000 
pounds per square inch, an elastic limit of at least 26,000 pounds 
per square inch, an elongation of at least 20 per cent in a length 
of 8 inches, and shall stand bending cold 180 degrees to a curve 
of diameter equal to twice the thickness of specimen, without 
sign of fracture. 

Cast Iron. Unless otherwise specified, all castings shall be 
tough gray iron, free from cracks, cinders, blowholes, or other 
imperfections, and of workmanlike finish. 

Sample pieces 1 inch square, cast from the same heat of metal 
in sand molds, shall be capable of sustaining, on a clear span 
of 4 feet 6 inches, a central load of 500 pounds when tested in 
the rough bar. 

Timber. Unless otherwise specified, the timber shall be first- 
class Southern long-leaf yellow pine, sawed true and out of wind; 
full size; free from wind shakes, large or loose knots, or other 
defects impairing its strength or durability; and equal in quality 
to grade of ''Prime”, in Interstate Rules of 1905 for classification 
of yellow pine lumber. (See page 52.) 

Shop Work 

Workmanship. All workmanship shall be first class in every 
particular and all parts neatly finished. 

Straightening. All material shall be thoroughly straightened 
in the shop, before being laid off, by methods that will not injure 
it and, if bent by punching, shall be again straightened before 
bolting up. 



All holes shall be perpenclicuiar to the suriaec oi tiie punched 
piece, and be clean-cut, without toni or ragged edges. 

Rivet holes sliall be so accurately spaced and punclieci tliat, 
wlien the parts of a ineni])er are asseiribled, a i'iv(d one-sixteentli 
inch less in diameter tlian tlie liole can be (uitcu’ed liot into tlie 
]iol(*s'. Occasional valuations shall be corrected by reaming. 

Eeaming. St(Hd up to and including a tlii(dviiess of live- 
eiglitlis inch may h(\ punched without sulisiupient reaming. Steel 
oE great(U‘ thickness than live-eighths inch shall be drilhal oi’ 
punched one-eiglitli less tluiu tlie diameter of tlie rivet and reamed 
to a diametej* of one-sixtiMUith inch gi’cuiter tluui tlu^ diaimder of 
tlie rivet. The reaming of tlie J'ivet Jioles may lie done after the 
various piec(.‘S liave been punched and asscmdihal, but every hole 
after reaming shall show that the reanuu’ lias eveiywhere touched 
tlie metal. Slieared edges and ends in all metal over live-iugliths 
incli in thickness shall lie planed at least one-eiglitli in(»h. 

Riveting. The rivet wlien driven shall eoupihdely fill the 
holes, have full round lieads (ionceiitric with tlu', rivet, of a height 
not less than three-fifths tlie diaimder of tln^ rivet (iinh^ss other¬ 
wise shown on tlie plans), and in full contact Avitli the surfac(‘,, or 
be countersunk when so required. 

Rivets shall be maehiiie driven Avlierevev jiossible, by machines 
capable of retaining the applied ]n’essiire after the uiisidtiiig is 
completed. Pneumatic Iiammers shall be us(‘d in iirefereiiee to 
hand driving. 

Tightening rivets by calking or re-eupphig will not be allowed. 

Finished Members. lUiilt members, when finished, shall be 
true and free from twist, kinks, buekles, or open joints between 
the component pieces. 

Eyebars. Before boring, eacli eyebar shall bo properly an- 
neal(Kl and carefully straightened. Tluy shall bo free from 
flaws; of full thieknoss in tlie neck; the tliickiioss of the heads 
shall not be more than one-sixteenth inch greater than the tliick- 
ness of tlie bar; and the hole shall l)e in the center of the head 
and on the center line of the bar. No forge Avork shall be done 
on bars after they are bored. 

No variation from the calculated length between pinholes of 
more than one-sixty-fonrth of an inch for each. 25 feet will be 
alloAved. WliencA^er bai's are to be packed more than one-eighth 
of an inch to the foot of their length out of parallel Avith the axis 
of the structure, they shall be biuit Avith a gentle curve until the 
head stands at right angles to the pin in tlieir intended position 


and sliall fit the pinholes within one-fiftieth of an inch for pins 4 
inches or less in diameter, and within one-thirty-second of an 
inch for larger pins. 

Pinholes shall be bored clean and smootli, to a time parallel 
with one another, within one-thirty-secoiid of an inch of the 
specified distance apart, center to center, and at right angles to 
the axis of the member, unless otherwise shown on drawings. 

Pacings. Eyes of laterals, stirrups, sway rods, and counters 
shall be bored. 

All abutting surfaces in compression members shall be truly 
faced to even bearings. 

The ends of track stringers and floor beams shall be faced 
true and square. 

Reaming. All holes for field rivets except those for lateral 
and sway bracing connections shall be drilled to an iron template 
or reamed while the parts are temporarily put together. 

Shop Erection. Adjoining chord sections shall be fitted to¬ 
gether in the shop and all parts match marked; and when so 
fitted tlieir abutting ends must be in full contact and the two 
sections in perfect alignment. 

Other i^arts of the structure shall be erected in the shop when 
so required by the Inspector. 

Rivets. In riveted steel work all rivets shall he of steel. 

General Annealing. All members or parts of members which 
liave been partly heated or worked at blue temperatures shall 
be properly annealed. 

Painting 

Painting in Shop. Before leaving the shop all work shall he 
thoroughly cleaned from all loose scale and rust, and given one 
good coat of pure linseed oil, wmll worked into joints and ojjen 
spaces. 

In rivet work, the surface to come in contact shall be painted 
before riveting togethei\ 

Parts which are not accessible for painting after erection 
shall have, in addition to the coat of oil, two coats of paint 
before erection. 

Painting After Erection. After erection, the entire structure, 
except the wood floor, shall he thorouglily and evenly painted 
with two coats of paint, by practical painters. The two coats 
shall be different in color. 


Materials. The materials for the field paint will be furnished 
by the railway company to the Contractors at the freight station 
nearest the bridge at the following prices: For the paste, — 
(—) cents per pound; for the Japan, — dollar and — cents ($—) 
per gallon, and for the linseed oil, — (—) cents per gallon. 

No material shall be painted or oiled when it is wet. 

Pins, pinholes, screw threads, and other machine-finished 
bearing surfaces shall be coated with white lead and tallow 
before leaving the shop. 

Inspection 

Inspection Facilities Furnished by Contractor. Due notice 
that material is ready for inspection shall always be given. 

All facilities for inspection of material and workmanship 
shall be furnished by the Contractor, and free access to any 
works in which any portion of the material is made shall be 
allowed. 

The Contractor shall ftirnish, free of cost, the use of an effi¬ 
cient testing machine at all mills where any of the material may 
be manufactured. 

Such specimens (prepared) as may be required for testing 
shall be promx)tly furnished, without charge, by tlie Contractor. 

No shop work shall be done on any material until it has been 
inspected and accepted. 

Copies of all shipping invoices from mills or shops shall be 
promptly furnished the Inspector. 

No material shall be loaded for shipment until it has been 
accepted by the Inspector. 

The acceptance by an Inspector of any material or woi^kman- 
ship shall not prevent the rejection of the same, if it is afterwards 
discovered to be defective. 

Erection 

Previous to and during erection all material shall be kept 
clean, and shall be carefully handled, so as not to injure any 
of the parts. 

Replacing Bridge. In case of replacing a biudge, the Con¬ 
tractor shall carefully take down the old structure and neatly 
pile the material at some point near the bridge convenient for 
loading on cars. If the old bridge is to be erected again, special 
care shall be taken not to injure any of the parts, and the differ¬ 
ent pieces shall be plainly marked at connections by the Con¬ 
tractor, in order to facilitate re-erection. All material in the 
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possible with the traffic over the bridge, or under the bridge, if 
there should be any such. 

Any work affecting the safety of the track shall be sub¬ 
ject to the direction of the Division Superintendent of the 
.Railway Company. 

Main Work. The Contractor shall furnish, erect, and adjust 
the entire structure, including the wooden floor, complete, ready 
for the rails. He shall also remove all false work after the 
erection is completed, and repair any damage produced by his 
operations. 

Watchmen. The Contractor shall provide watchmen and 
other safeguards during erection, and shall be responsible for 
any accident or damage to person or property arising from 
his negligence or default; and he shall comply with all laws, 
ordinances, and regulations of proioerly constituted authorities, 
should there be any such affecting the work. 

The Contractor shall be responsible for the work until it is 
finally completed and accepted by the' Chief Engineer of the 
.Railway Company. 

HIGHWAY BRIDGES 

Loads. Highway bridges shall be proportioned to carry the 
following moving loads in addition to their own weight: 

On the floor system for all 

spans .100 jjounds per square foot of floors 

Or a concentrated load of 

8 tons on two pairs of 

•wheels, 8 feet centers 
On the trusses, for spans of 

60 feet or less.100 pounds -pev square foot of floors 

On the tr-ussesj for spans 60 

feet to 125 feet. 80 pounds per square foot of floors 

On the trusses, for spans 

over 125 feet... 60 pounds per square foot of floors 

Impact. Allowance for impact shall be one-half as great as 
for railroad bridges. 

Unit Stresses. The allowed unit stresses shall be the same as 
for railroad bridges. 

On yelloAv pine floor joists the allowed fiber stress shall be 
1600 pounds per square inch. 









PRICE 


Bidders shall name in their bids a lump sum for furnishing 
and transporting all labor and materials of every kind neces¬ 
sary to eoniidete the superstructure in place, ready for the rails 
in railroad bridges, or ready for the traffic in highway bridges, 
in strict accordance with these specifications. Bidders shall state 
in their tenders, that for the price named they will complete the 
superstructure at or before a specified time; and if it is not com¬ 
pleted at the specified time, the price shall be. dollars 

less than the sum named, for every day after the specified time 
that the structure remains unfinished; provided that no reduc¬ 
tion in price shall be made for delay caused by the masonry not 
being ready to receive the superstructure. 

TUNNELS 

Approach Outs. The approach cut shall he excavated to such 
widths and slopes as the said Chief Engineer may direct, and 
all the materials from the cuts and the ends of the tunnels shall 
he placed in embankments on the line of tlie railroad, on roads 
adjacent, or wasted, as the said Chief Engineer may direct, and 
they shall be classified and paid for according to the excavation 
classification of these specifications. 

Dimensions. Tunnels shall he of such width and height as 
the said Chief Engineer may direct, and shall be excavated in 
conformity with the cross section to be furnished by him. li¬ 
the tunnel requires support, and timber is adopted, the area of 
its cross section shall be enlarged and measured 3 inches outside 
the lagging; or, if masonry is adopted, 6 inches outside the 
exterior lines of the side walls and arching. 

Classification and Price of Excavations. Materials from 
tunnel excavation shall he paid for by the cubic yard, or by the 
Ihieal foot, completed, in ease such bid is acceiDtod. The i:)rice 
paid shall cover all materials contained between the two portals, 
and strictly in all cases within the lines of the normal or enlarged 
cross section furnished from time to time by the said Chief Engi¬ 
neer, and shall include the cost of all temporary supports, such as 
props, scaffolding, strutting, etc., that may be necessary to secure 
a safe prosecution of the work in advance of the introduction 
of permanent supports of timbering or masonry, which tempo- 




Bottoms. The bottom shall be -picked to a uniform surface, 
and no rocky protuberances shall be allowed inside the general 
line of the sections. 

Drainage Ditches. The drainage ditch through the center of 
the tunnel shown on the drawing of the normal cross section 
shall be carefully excavated to its full dimensions, and in it 
shall be laid broken stone in such manner and of such size and 
form as the said Chief Engineer may direct. 

Shafts. The said Chief Engineer shall determine the number 
and location of shafts, the dimensions of which shall be such as 
he may direct. The excavation price paid for them shall be by 
the cubic ^mrd, and shall cover all materials contained between 
the surface of the ground and soffit of the tunnel, and within the 
area of the cross section furnished by the said Chief Engineer. 
In case the shaft is sunk alongside the tunnel, the price paid 
shall cover the cost of such curbing or other supports as the 
sides of the shaft may require; also whatever materials or labor 
may be required for ventilation and keeping the tunnel and 
shafts free from water; and shall also cover all hoisting and 
pumicing machinery. 

Sumps. The excavation of all necessary wells or sumps shall 
be paid for at the same price per cubic yard as shaft excavation. 

Niches. Niches or openings shall he left in the walls ‘wlien 
and at such points as the Chief Engineer may direct. 

Falls. Drilling and hlasting shall be conducted with all pos¬ 
sible care, so as not to shatter the roof and the sides outside the 
section lines. Any falls that, in the judgment of the said Chief 
Engineer, are attributable to the carelessness or want of proper 
skill or attention on the part of said Contractor, shall be removed 
and disposed of at his own expense; but if by unavoidable acci¬ 
dent or natural causes not thus attributable, any outside rock 
shall become loose or shattered, it shall be removed by the said 
Contractor, and a just and equitable allowance shall be made 
by the said Chief Engineer to compensate and remunerate him 
for such removal, provided a claim for such removal be made 
by the said Contractor during the month in which a fall so 
occasioned shall occur. 

Permanent Supports. Should it be determined by the said 
Chief Eugineer during the progress of the work that any tunnel 
or any portion of a tunnel requires permanent supports, or that 
the shafts require lining, timber or masonry of brick or stone 
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Engineer may direct. 

Twihe7\ If timber is used, the said Chief Engineer shall deter¬ 
mine its description and quality and shall prescribe the general 
plan of the suppoi^:, and it shall be paid for by the 1000 feet, 
board measure, framed, and placed in the work. 

Iron Work. All wrought- and cast-iron work ordered by the 
said Chief Engineer and used in the work shall be paid for by 
the pound, in place. 

Masonry. When lining or arching of brick or stone masonry 
shall be ordered, it shall be laid in the most skillful and workman¬ 
like manner, and strictly in accordance with the plans and direc¬ 
tions prescribed by the said Chief Engineer from time to time, to 
suit the necessities of each ease as it occurs. 

Should it be determined to erect masonry facades at the 
portals of the tunnels, or to finish out above the surface any or 
all of the shafts with ventilators, such work shall be executed 
by the said Contractor in accordance with such plans and direc¬ 
tions as may be i)rescribed by the said Chief Engineer for the 
same. 

All masonry used in and about tunnels shall be classified and 
paid for under the masonry classification of these specifications. 

Timbering Must FoUow Excavation. The commencement, 
extent, and termination of all permanent timbering and masonry 
shall be determined by the said Chief Engineer and, wlien so 
determined, such timbering or masonry must progress right along 
with the excavation; and, if necessary, the excavation shall be 
secured and protected by temporary supports before the intro¬ 
duction of permanent ones. 

Packing. The vacancies behind the permanent timber, lag¬ 
ging, or masonry walls, and above the arching, shall be filled 
with concrete and dry packing, as the said Chief Engineer may 
from time to time direct, which packing shall be classified and 
l?aid for under the masonry classification of these si^ecifications. 
l)ry packing shall consist of hard durable stone, approved by 
the said Chief Engineer, broken to the required size to pack well, 
and shall be well rammed in. 

Work Eequired Before Acceptance. Before tunnels are 
accepted their whole length shall be entirely cleared of debris, 
rubbish, and surplus materials of every kind, and the bottom 
dressed off true to the grade line, and the drains cleaned out, 
as directed by the Chief Engineer. 

Night Work if Required. All work incident to the construe- 



General Specifications. The work to he done nnder this 
contract is to determine carefully by borings the character of 
jiiaterials that will be encountered during the construction of 

two tunnels under the.Kiver and under streets 

of both the Cities of.and... The 

borings shall be made at regular intervals 100 feet apart on 
the lines as shown on the plan attached hereto. 

The borings on land will approximate- 3000 lineal feet, while 
those taken in the river, measured from the bottom of same, will 
aggregate about 2400 lineal feet. The dotted line on the pro¬ 
files indicates the depth to which it is proposed to take the 
borings. No payment will be made for borings made to a greater 
depth tlian that thus indicated, without a written order from the 
Engineer. 

Quantities Approximate. It wall of course be understood that 
the a^Dproximate quantities given above are not to be used in 
making payment, but that payments wall be made upon quan¬ 
tities determined by the Engineer. 

Boreholes Cased. All holes bored shall be cased wdtli 4-inch 
pipe, and the character of all material passed through from the 
surface of the ground or bottom of the river must be carefully 
determined, and the depth of all changes in the stratification 
from tlie surface of the ground or low wmter mark shall be noted. 

Preservation of Samples. Samples of the various inateiaals 
encountered sliall be preserved and placed in glass jars, bottles, 
or tubes, as the Engineer may direct, the same to be carefully 
labeled, giving the number of boring and the depths between 
which the material is found. Upon the comxfietion of the work 
all samples shall be delivered at the office of the Company. 

Borings to Rock. If directed by the Engineer, the borings 
shall be carried to rock formation and into same, to hard rock. 
Should rock be encountered above the dotted line showai in the 
drawing (profile drawing should always be submitted wdtli regu¬ 
lar specifications), borings shall be carried dowai only to hard 
rock. 

Repaving. Upon the completion of a boring, the casing pipe 
shall be wdthdraAvn and, wherever street paving shall have been 
disturbed by the work, it shall be restored to its original condi¬ 
tion upon the completion of each boring, in a manner satisfactory 
to the proper city officials, wdtli out cost to the Company. 

Ground Water. A record shall be kept at each borehole on 
land, of the depth of ground water below the surface of the 
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the price per vertical foot of hole bored, no allowance being 
]iuide for the depth of the water where the boring is made; 
said price to include the removal of all material excavated 
within the casing and all pipe, pumping (with the proper appli¬ 
ances and appurtenances), transportation, glass jars or tubes 
for samples, materials, floats, scows, tools, and labor necessary 
for the completion of the above described work in the best, most 
rapid, and most approved manner. 


Violation of Laws. The Contractor shall assume all blame 
or loss by reason of neglect or violation of the United States 
Government or niunici23al laws, regulations, or ordinances. The 
Contractor shall place sufficient light on or near the work, keep 
the light burning’ from twilight to sunrise, and observe such 
rules relative to signals and safeguards as the laws, regulations, 
or ordinances require. 

Watchmen and Eiver Signals. The Contractor shall provide 
at his own exj^ense the necessary watchmen, signals, and lights, 
and must observe the local laws of the district in i^rotecting the 
public against all injury and damage. He shall conform to all 
the rules and laws relating to navigation in the watei’S crossed 
by structures covered by this contract, and shall notify the 
proper authorities of the location of or change in position of 
proposed structures and plant in said waters, and shall estab¬ 
lish and maintain the necessary lights, fog signals, etc., upon 
structui’es in course of construction, and upon his ]plant. In case of 
any damage resulting from neglect to keep and maintain suit¬ 
able lights and signals, or from mistake in signals, it must be 
promptly repaired at the expense of the Contractor. 

Inspection. The Contractor shall execute the work under 
this contract in the presence of an Inspector at all times; work 
done in absence of same shall be subject to rejection. 


PILE TRESTLE FOR AN ELECTRIC RAILROAD ACROSS AN 

OCEAN INLET 

General Specifications. The trestle shall consist of a single 
track structure extending out from either shore and across the 
various channels, as shown on the plans. 

The piles wliich are not exposed to salt water shall be of 
white oak, while the other piling in the trestle, fenders, guard, 
and rest piers, exposed to salt water, shall be treated with ereo- 
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driven to the depth shown on the plan. They shall he driven 
in the bents of tlie trestle, in th^ guard piers, and in the founda¬ 
tion for piers, for the watchmenhouses, and for the refuge bays. 

The quality of lumber and the workmanship on all structures 
shall be as specified under Timber and Framing’’. Creosoted 
timber and galvanized iron shall be used where shown. 

The trolley poles on the trestle shall be of Southern long- 
leaf yellow pine, 35 feet long, sawed to octagonal shape, measur¬ 
ing not less than 8 inches betAvecn parallel faces at the top and 
not less than 14 inches between faces at the base. They shall 
be attached to the trestle as shown, securely, and in a workman¬ 
like manner, and shall be erected accurately to line and grade. 

The price bid for the work shall include the furnishing and 
erection of all lumber, piles, and hardware in place, complete 
with all appurtenances. 

TIMBER AND FRAMING 

Quality. All timber must be soxuid, straight grained, and 
free from excessive sap, loose or rotten knots, wind shakes, 
wormholes, or any other defects which would impair its strength 
or durability. It must be sawed or hewn perfectly straight to 
exact dimensions, with full corners and square edges. All timber 
shall be long-leaf yellow pine or white oak. All yellow pine 
shall be long-leaf Southern yellow pine, and must satisfy the 
requirements under ‘‘Merchantable Inspection” in the Interstate 
Itules of 1905 for the classification and inspection of yellow pine 
lumber. 

Workmanship. Material and workmanship shall both be 
subject to inspection, and approval or rejection, by the Engineer. 
The fenders, rest, and guard ihers, pile trestle, and refuge bays 
shall be built according to the plans and directions given by 
the Engineer, and of materials as specified under timber, framing, 
and iron work. 

Framing. All framing must be done in a thorough and 
workmanlike maimer. No open joints, blocking, or shims will 
be allowed; the bearing of caps and stringers must all be sized, 
and perfect bearings must be secured throughout. The side 
with most sap shall be placed downward. All timber shall be 
squared off with the saw. The holes for the bolts shall be bored 
with an auger of the exact diameter of the bolts. The nuts on 
all bolts shall be screwed up tight so that the washers shall 



in the bridges by the Contractor, surfact'd and bi’onght to a ti’ue 
plane under the rails, so that they will liave a full bearing on 
the four stringers, and so that the rails Avill luwe an even bearing 
on every tie. 

Surfacing* Stringers. All track sti’ijigi'rs sliall have their 
upper surfaces brought to a true plane, so tlnit the ties may 
have an even bearing on all the stringers. 

Elevating Outer Rail, Where any framed or pile t,restlc 
bridge is built on a curve, the blocking, or other nutans for 
elevating the outer rail, will be as per didail plans furnislied 
for same. When mud mills are used for supporting either framed 
trestle bents or jack stringers, the soil shall b(^ removed and a 
foundation of gravel placed, all of sncli a (h^plh and rammed 
in such a manner as the Engineer shall dinnd’., without cost to 
the Company. 

Inspection. All rejected materials must rennoved from 
the Company's i)remiscs Avithin 5 days from the datci of notice 
to do so. 

Payment. The price bid shall include the frainijig and erec¬ 
tion of all the timber embodied in the linislied structure (exclu¬ 
sive of the piling, AAdiich shall be i)ai{l for as speciiied nnder 
‘‘Piling'The price shall include the cost of hauling from 
the railroad station, or wharf, oL' all the liimbei*, si)ik('s, bolts, 
Avasbers, etc., furnishing, framing, and e.rt^etion; all to l)e done 
as shoAvn on the plans and described in the specilications. 

PILING 

Quality and Dimensions. All i)iles shall be of young, straight, 
sound, and thrifty Avliite oak, yelloAV pine, or other tinilxir tMiually 
good for the purposes, acceptable to the Engineer. Piling shall 
be treated Avith creosoted oil Avhere slioAvn on tlu^ plans, and shall 
not be less than 14 inches in diameter, 2 ftnl; from the butt. 

Piles having a length of GO feet and over shall have a diameter 
at the point of not less than 7 inches. 

Piles having a lengtli of from 40 to GO feet shall have a 
diameter at the point of not less than 71 indies. 

Piles having a length of from 30 to 40 feet shall have a 
diameter at the point of not less than 10 inches. 

Piles of less length than 30 feet shall have a diameter at 
the point of not less than 10 inclu‘s, exclusive of tlie bark. 
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from the center of the pile at the butt to the center of the pile 
at the tip will not leave the center of the pile at any point more 
than 2 inches for piles 20 feet long, 4 inches for piles 30 feet 
long, 6 inches for piles 40 feet long, and 8 inches for piles 50 
feet long. No short or sharp bends will be allowed. All knots 
shall be trimmed close to the body of the pile, and the bark 
peeled before placing the pile in the leads of the driver. 

Payments. Piling shall be paid for at the price per linear 
foot, in place, given in the proposal. No part of the pile shall 
be paid for except that which remains in the work. 

Driving Piles. All piles shall be driven to a depth to secure 
a penetration into the nnderlying material satisfactory to the 
Engineer. It is probable that this result can best be obtained 
by the use of a water jet at the bottom of the ihle, the nozzle of 
same being carried below the point of the pile. After piles shall 
have been jetted to a sufficient depth to secure the required stability, 
they shall be driven until tiiey do not move more tlian one-lialf inch 
under the blow of a hammer weighing 2000 pounds, falling 25 
feet at the last blow. If required, 5 additional blows from tlie 
same height shall then be delivered and the pile shall then be con¬ 
sidered as driven, provided the one-half-inch limit be not exceeded 
under any of the last 5 blows. They must be driven vertically, 
excepting where batter piles are shown, and at regular distances 
apart from centers, transversely and longitudinally, as required 
by the plans, or directions of the Engineer; they must be cut 
off squarely at the butt, and be well sharpened to a point or 
cut squarely off, as the Engineer may direct, and the heads 
shall be bound with iron hoops, of such dimensions as he may 
direct, both without additional cost to the Company. Wllere 
batter piles are required, they shall be driven at the angle shown 
on the plans. All piles when thus driven to the required depth, 
shall be cut off square and horizontal at the proper height given 
by the Engineer, and only the actual number of linear feet of the 
pile left for use in the structures, after being driven and sawed off, 
shall be paid for. No splits or imperfect piles will be accepted. 
A follower of approved description shall be used -when directed 
by the Engineer. Any open space that may be left around the 
driven piles shall be thoroughly tilled with beach sand. 

After creosoted piles have been driven and cut off to the 



yellow Doiiglas iir, or red or swamp c'ypress. 

All piling shall be cut from sound live trees of slow gro^wth, firm grain, 
and free from ring shakes, decay, large unsound knots, or other defects 
that will impair their strength or durability. They shall bo butt cut above 
tbe ground swell, and be uniformly tapering from the butt to the point. 
They shall be so straight that a line stretched from the center of the p)ile 
at the butt to the center of the pile at the point, will not leave the center 
of the pile at any point more than 2 inches for piles 20 feet long, 4 inches 
for piles 30 feet long, 6 inches for piles 40 feet long, and 8 inches for piles 
50 feet long. No short bends will be allowed. The ends shall be cut square 
and all bark, branches, and knots shall be trimmed off, finishing the pile 
in a Tvmrkmanlike manner. The bark ninst be ])eelcd before placing the pile 
in the leads of the pile driver. 

Diameter of Piles. The diameter of piles after the bark is peeled from 
them shall be as follows for the different kinds of timber: 
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Driving Piles. All jjiles shall be driven into the hard bottom until 
they do not move more than oiie-Iialf incli under the blow of a hammer weighing 
2000 pounds, falling 25 feet at the last blow, or a hammer and fall producing 
the same mechanical effect. 

If required, five additional blows from the same height shall be delivered, 
and the pile shall then be considered as driven, lU’ovidcd the one-half inch, 
limit be not exceeded under any of the last five blows. They must be 
driven vertically except when batter piles are shown, at regular distances 
apart from centers, transversely and longitudinally, as required by the plans 
or directions of the Engineer. 

They must be cut off squarely at the butt, and be -well sharpened to a 
])oint and, when necessary in the opinion of the Engineer, shall be shod with 
approved wrought-iroii shoes and the heads bound with iron hoops, of sucli 


* Summary of Specifications for Piling adopted by the American Itailway 
Engineering and Maintenance of Way Association. 






When batter piles arc required they shall be driven at the angle required 
on the plans, and shall require but slight bending before framing. All 
piles when thus driven to the required depths, shall be cut off truly square 
and horizontal at the proper height, and shall be so trimmed as to leave 
no liorizontal projection outside the cain Only tlie actual nuinVier of linear fe('t 
of the pile left for use in the foundation or trestle, after being driven and 
sawed off, shall be paid for. No split or imperfect piles will b(3 accepted. 


TREATMENT OF TIMBER WITH CREOSOTE 

Quality, Size, etc., of Timber. Bridge Timher. All bridge tim¬ 
ber shall be of Georgia or Florida long-leaf yellow pine and 
must be inspected under the Literstate Eules of 1905 for the 
classification and inspection of yellow pine lumber, to meet the 
requirements of either Prime Inspection or Merchantable Inspec¬ 
tion, as may be necessary to meet the conditions and which 
will be determined in advance when the order is placed. All 
bridge timber shall be treated with dead oil of coal tar, and 
each piece after treatment must contain not less than 12 pounds 
of oil per cubic foot. 

Files, All piles shall be of young, straight, sound, and thrifty 
Carolina or short-leaf yellow pine, acceptable to the Engineer, 
and shall be treated with creosote oil as herein specified as to 

quality and method of treatment. They shall be not less than. 

inclies in diameter.feet from butt, and sliall Iiave a diameter 

at the point of not less than.inches, exclusive of the bark. 

Both the outside and inside bark shall be thoroughly and care¬ 
fully removed before the piles are placed in the cylinder for 
treatment. Wlieii sawed off, at no point shall they be of greater 
diameter than 18 inches; they must be so straight that the pile 
at no point deviates by more than one-half of its diameter from a 
straight line, and gradually tapers from end to end. The ends 
must be cut square and all branches and knots trimmed off to 
finish the pile in a workmanlike manner. All piles shall be treatefl 
with dead oil of coal tar, and each pile after treatment must 
contain not less than 12 pounds of oil per cubic foot. 

Crosstics, All crossties shall be of Georgia or Florida long- 
leaf yellow pine of such quality as shall satisfy the requirements 
of Standard Inspection according to the Interstate Eules of 1905. 

They shall be.long,.-.thick, and.in width. Ties sliall 

be sawed or hewn smooth on four sides, with the faces true aiid 
parallel; free from deep score marks, splinters, and other inju¬ 
rious inequalities of surface; and shall be sawed square. The 








mmch Tics. Aii switcli ties sluiu be ol: Ueorgia or irioruui 
long-leaf yellow pine of sueli (piality as shall satisl'y the recpiirc;- 
inents of Standard Inspection according to tlie Int(‘rstate 
of 1905. Switch ti(‘S sliali be treated wilJi d(‘ad oil ol* coal tar, 
and each piece after treatment must contain not hiSS than 10 
pounds of oil per cubic foot. 

Treatment. Steaming. It is j)referr(Hl that the timbc'r shall 
be thoroughly air seasoned for 90 days lad'ore tri^nl.ing; that whitdi 
is not thorouglily seasoned shall be steamed. To ol)taiu the 
removal of sap and water and to open the lairt'S ol* tln^ wood, 
the timber sliall be su]),jected to tlie direct acl.ion of liv(^ steam 
adjnitted to tlie treating cylinder luider a 2 )ressure ol* not less 
than 20 pounds and not to exceed 30 pouinls pen- stpiai’ti iiudi, as 
recorded by a steam gage attached to the trc'ating (*ylind(U’ 
(wliich lu’essure must be sustained witliia tin; (blinder for from 
30 to 50 minutes). The pressure and time ol’ steaming sliall 1)(; 
regulated according to the size and condition ol* tin; stock used. 
The time of steaming shall range from. 2 to 0 hours, (h'pmiding 
on the character and condition ol’ the timb(‘r. The cylindm’ shall 
be frequently drained by a valve lo{*ated at its lo\vi;st imiiit. 
The timer used in any one cyliiuhn* charg(; shall all lx; ol’ the same 
class, kind, and quality; that is to say, any om; cyliiuhn* e.hargi; 
shall be exclusively ]ongd(‘af, short-huil’, or lo])lolly pint', and 
in no case shall these be mixed. 

Injection. When, in tlu; ojiinion of tin; Engimun-, the timber 
shall have undergoiie the st(‘aming 2 )roc(‘ss for a sufticdmit length 
of time, a vaciium sliall be created in tlu; eyliiKhM’, the tempera.- 
ture being at all times maintained abovu; the boiling point. A 
vacuum of from 22 to 2G indies shall cont.inm; for from 1 to G 
hours, or until the timber has hvvn thoixuighly si'asomxl and 
no sap or moisture comes from or remains in tlu' cyliiuhn’. Dni'ing 
this vacuum process the lumlx'r in the eyliiuhn* sliall lx; luqd at 
a temperature of about 175° P. by means ol* st(>am ('.oils in tlu; 
cylinder. While the above vacuum is maintained, tlu; oil, as 
herein specified, shall l)e'admitt(ul to tlu; ('yliiuh'r niuhn- pn'ssun; 
at a temperature of at least 175° P. and th(‘ ])r(‘ssnr(; pumj) shall 
be kept in operation until the timbi'r lias absorbed tin; pr(‘- 
scribed amount of oil per cubic foot, tlu* saiiu' to lx; (hdmmiiiu'd 
by such system of measurements and ti'sts as the Pngimx'r shall 
elect. When the cylinder is luxirly full, tlu' vaUu; hauling to llu‘ 
vacuum pump shall be closcxl and tlu; oil slowly foia'i'd into tlu; 
cylinder and tlu; pi’cssure maintaim'd until tlu; wood lias absorix'd 



satisfactory treatment can be obtained by breaking the vacuum 
before filling the cylinder with the creosote oil, and then forcing 
the oil into the wood with pressure, the Inspector shall have the 
power to order such method of injecting with creosote oil. Tliis 
is not intended to obviate or relieve the necessity of applying 
tlie final air pressure as hereinafter xmovidcd. 

After releasing the pressure and emptying the cylinder of oil, 
air pressure in excess of the oil pressure shall be applied, to 
render the penetration more perfect and make the outside of 
the timber cleaner and drier. 

The entire charge of timber shall absorb the oil to a depth 
of not less than 2 inches on all exi.msed surfaces. Such 
pieces as fail to receive the required in^netration shall be re¬ 
turned to the chamber with a subsequent cliarge for further 
treatment. 

Oil. The oil used in treatment shall be a dead oil of coal tar 
commonly known as creosote oil, and shall be the best obtainable 
grade of coal tar creosote. Its specific gravity shall not be less 
than 1.04 at 35° C. It shall not contain more than 2i7(' of 
water. Compensation, by the injection of a pi*oportionately larger 
amount of oil into the timber being treated, for a greater amount 
of water in the oi\ will not be alloived. The oil shall be com¬ 
pletely liquid at 38° C, c\nd must be free from, suspended 
matter. It shall yield not more tiian 10^/ by weight when dis¬ 
tilled up to 210° C. Between 210° and 235° C., the dis¬ 
tillate by weight shall not be less than 25*/^. or more than 30%, 
and at least 30%■ weight sliall not distill below 260° C. The 
oil must be free from acetic acid and acetates, and the residue 
above 355° C., if it exceeds 59^' in quality, must be soft. 
The sample of oil for test shall be taken from the side and near 
the middle of the treating cylinder, after the pump has begun 
the injection of oil. During the analysis of the oil, the ther¬ 
mometer bulb shall be kept about one-eighth of an incli above the 
surface of oil in the retort. 

Loading, The timber shall be piled on the treating trucks in 
such manner as to give all sides of tlie timber access to the creo¬ 
sote oil. All pieces treated in ajiy one cylinder load shall be of 
uniform character and sectional dimensions. Both the outside 
and inside bark shall be carefully removed from all piling before 
it is placed in the treating cylinder. If any of the timber, fur¬ 
nished under conti*act, is acceptable to the purchaser and con¬ 
tains less than the prescribed amount of dead oil of coal tar per 


inspection, ine tiniDer oeiore treatment ana tne metnoa oi 
treatment shall be subject to the inspection of such inspectors 
as shall be appointed by the Purchaser, and he shall be afforded, 
free of charge, every facility for performing such inspection. 
The Contractor shall, upon the request of the Inspector, furnish 
the Purchaser tvith samples of the oil being used, and shall 
allow the Inspector at any time to take such samples of oil for 
testing as he may require. The Contractor shall grant to the 
Purchaser or his inspectors access at all reasonable times to all 
of the records of the works pertaining to the treatment of timber 
for the Purchaser. 

The Contractor shall provide and install such ax^paratus as is 
necessary to enable the Inspector to determine the amount of 
oil absorbed by the timber, this amount being based upon gage 
readings taken before the introduction of the oil into the cylin¬ 
der and after the forcing back of the oil after treatment; also 
to determine the various temperatures and. pressures required, 
and to examine the products of the vacuum. 

The Inspector shall be allowed, if he desires, the use of th(3 
laboratory and the apparatus therein for making such distilla¬ 
tion tests as he may require, and for the inspection of such opera¬ 
tion in connection with the Avork. 

Should he desire to ascertain the depth of iieiietration of oil 
in any timber, a five-eigliths-incli auger must be furnislied to enable 
him to bo]*e such timber, and lie shall be at liberty, if he so desires, 
and Avithout cost to the Purchaser, to saw in two one tie from 
each 500 ties under treatment, to ascertain the quality of the AAmrk 
being done. 

Inspection and acceptance, or lack of inspection and lack of 
acceptance or rejections, on the part of the Purchaser, or his 
inspectors, shall not be any bar to subsequent rejection for cause. 

Method of Distillation. In making the tests the oil shall be 
distilled according to the common method; that is, using an 
8-ouiice asbestos-covered retort with standard tlieriiiometer bulb 
one-lialf inch above the surface of the oil; the creosote calculated on 
the basis of the dry oil shall give the distillates as above required 
at the various temxaeratures. 

IRON WORK FOR TIMBER TRESTLES 

Iron Work. All bolts and nuts shall be of Avrought iron. 
Wrought iron shall he double rolled, of the best quality of Amer¬ 
ican refined iron, tough, fibrous, ductile, and capable of standing 


Cast Iron. All castings shall be tougli, close-grained gray 
iron, sound, smooth, clean; free from cold shuts, blowholes, 
blisters, and all defects; and shall be made accurately to the 
dijnensions showui on the plans. Sample pieces, 1 inch square, 
cast from the same heat of metal in sand molds, shall be capable 
of sustaining, on a clear span of 12 inches, a central load of 
2400 pounds when tested in the rough bar. A blow from a 
hammer shall produce an indentation on a rectaugular edge of 
the casting without flaking the metal. 

Cast Washers. Cast washers shall be of cast iron. The diam¬ 
eter shall be not less than 3-J- times the diameter of the bolt for 
wdiieh it is used, and its thickness shall he equal to the diameter 
of the bolt; the diameter of the hole shall he one-eighth inch larger 
tlian the diameter of tlie bolt. 

Wrought Washers. Wrought wmshers shall be of wrought 
iron or steel; the diameter shall be not less than 3| times the 
diameter of the bolt for which it is used, and not less than one- 
fonrth inch thick. The hole shall be one-eiglitli inch larger than tlie 
diameter of the bolt. 

Bolts. Bolts shall be made with square heads, standard size, 
the length of the thread to be 2-i times the diameter of the bolt. 
Tlie nuts shall be made square, standard size, with threads fit¬ 
ting closely the thread of the bolt. All threads shall be cut 
according to the United States standard. Drift bolts shall have 
square heads and chisel points. 

Spikes. Steel wire spikes may be used np to a length of 6 
inches; wliere greater lengths are required, wrought iron or steel 
shall be used. 


TRACK LAYING 

HANDLING SUPPLIES 

Work to Be Performed. The work to be performed will 
consist of furnishing all material (except rails, angle bars, bolts, 
fi’ogs, ]uat(‘S, switches, spikes, and electrical bonds and ties, 
Avhich Avill be furnished by the railroad company, f.o. b. cars on 

siding at.-.-.), all tools, machinery, and apparatus; 

the doing of all the work necessary for the efficient construction 




finislied and perfect condition in (iV(*i*y i‘es])ect, from a point 
near.at.on the ^ ^. Rail¬ 
road, known as station., to a point in 

., near the. , as located ov<*r the 

right of way of said railroad com])any for a dislaiKM* of 
.miles. 

Delivery of Materials. The railroad ('onipany will furnish the 

material above specilied, f. o. 1). cars on si{ling a.t. 

Upon the arrival of tln^ carloads ot matuM-ial, 1li(‘ raiti’oad (U)ni- 
paiiy will turn oviu.* to the Contractor tin* hills ol* lading (‘.ovinviiig 
the material, and the Contractor will tlum b(^ ludd r(‘sponsil)h‘ 
for the inspection as to count and ac(*.ountiug Tor th(‘ mateihal. 

Unloading Oars. The Contractor -\y\]\ be riMiuiiaMl to rimiove 
from the cars, i)rom])t]y on tludi* arrival, <dl matcu’ial, and will 
be held responsible for any de.imirragc^ a,rising from his failure 
promptly to remove tlu^ material from said (*,ars. Tlu^ mat.(*rials 
shall be piled in such a manner and a.t suc.h points as the 
Engineer shall prescribe. 

Sub-Delivery. The Contractor will be r(Mpiir(‘d, at his own 
cost and expense, to furnish and providi' all labor and a])j)lian('.es 
required for handling and sub-delivery of all materials fiirnislKul 
him by the Company. 

Material on Hand. The Contra(*.toi* must at all times kei‘p 
such a record of materials on liand, and oT tlu‘ir loealion, that 
he will know whether he is suppli(‘d with suffbubud'. malerial to 
complete the work in aeeordance with tlu' spt'e.ifieations, as no 
additional time will he allowed the (.-ontrmdor to e.omplete his 
work by reason of his learning at too lat(^ a. tiim^ that a.dditional 
material is required to complete the work witliiu tlu' time speci¬ 
fied. All materials delivered along tlu‘ line of the proposed rail¬ 
road before the completion of the grading shall be plaeed outside 
the line of the slope stakes. 

PREPARING ROADBED 

Grading. Before a tie is laid, and just hid’ori^ tlu* track laying 
is begun, a small gang of experieiiced gra(l('rs sliall go aliead of 
the tie layers with the eiigincuu- coi’ps, avIio will give* the gi’udes 
and the superelevation of the ciirvc‘s. 

The graders, in charge of a competimt foreman, nnist be pro¬ 
vided with the necessary sight hoards, and otluu* tools and imph‘- 
ments required, and must eanddlly h'vel olT tlu' surraee of the 










leveling of grading will be allowed. 

No blocking np under crossties, with timber or broken rock, 
will be allowed. 

LAYING THE TRACK 

Ties. The ties shall be spaced so as to give 16 ties to each 
33 feet of rail. At rail joints the ties sliall be spaced 18 inches 
between centers. On tangents they shall be laid truly at riglit 
angles to the rails, while on curves they shall be laid radially, 
and the ends lined up parallel with the rails on the side of the 
track which the Engineer may direct. The ties must not be 
notched under any circumstances, but should they be twisted, 
they must be made true with the adz, in order that the rails 
may have an even bearing over the whole breadth of the tie. 

Rails. Bending, If the rails are bent in handling they shall 
be perfectly straightened before being laid in the track. Rails 
used on sharp curves shall be curved in a bending machine accu¬ 
rately and truly to ordinates, wdiich Avill be furnished by the 
Assistant Engineer. In no case Avill forcing, springing, or sledging 
the rails be allowed. 

Laying. To avoid bad joints and short rails, the track laying 
shall proceed from the ends of the road and it shall be continuous 
for the entire length of the same. The rails shall be laid to the 
stakes given by the Engineer, and on curves they must be bent 
to the proper curvature before being laid upon the ties. On 
tangents the rails shall be level, and on curves the proper eleva¬ 
tion must be given to the outer rail and carried uniformly around 
the curve. This elevation shall be commenced from 50 to 200 
feet back of the point of curvature as directed by the Engineer 
and, depending on the degree of the curve, shall be increased 
uniformly to the latter point, Avhere the full elcA^ation is attained. 
On curves sharper than 4 degrees, an additional spike shall be 
put on the outside of the outer rail. 

Spiking. There must be four spikes to each crosstie—tAvo 
inside and tAvo outside of the rails; they must be driven Avith a 
proper amount of stagger so as to aAmid splitting the cross¬ 
ties; and the two inside spikes must be driven in tlic same edge 
of tie, so as to keep the tie at right angles to the track. In 
drhdng spikes on the gage side, care must be taken to place the 
gage at right angles Avith the rail. The spikes must be driven 
as nearly perpendicularly as possible ; and not more than 4 inches 
from center to center of spike on a line x^firallel Avith the rail; 


be employed on the work. 

Joints. The joints of the rails shall he exaetly at ihe middh^ 
of tlie joint ties, and the joint on the one line of rail sliall be 
opposite tlie middle of the rail on the other line of rail of tlie 
same track. A distance must be left between tlie ends of the 
]*ails to allow for expansion; in winter iive-sixt(>ent1)s of an iiieli, 
in summer one-sixtecJitli of an ijieli. TIk^ use of iron shims for 
seeui'iiig this spaciiig will be impf‘rativ{‘ly insisttul nj)on, and the 
Conti-actor must provide himsihf witli a, surii(U(uit (luaiility of tlumi, 
of tlie thiekiiess above specified. Joints on or wilhin 4 f(*(‘t of 
cattle guards or open culverts must be avoidi‘d wlien'vm* ])ossil)le. 
Care must be takiui to idace tlie angle bars sepiaI’thy in jiosition. 
The head of the bolts must be struck with a. :2-i)oimd liamimu’, whih' 
pressure is applied with a oO-incli AvreuaJi to tighlnn tlu^ bolt. Tlu' 
gage of tlu^ track shall not vary mon* tlian om‘-six1(‘en1 h of an iiuhi 
from tlie standard of this railroad, whiehi is •}• lV(‘t SI iiuhii'S. The 
gage shall be widened on curv(‘s, if direidiul liy tiu! hlitgineei*, 
but not otheiwise. kSucIi eh'vation shall be giviui to the oiiti'r 
rail on curves as the Engineei’ shall dir(‘ct. 

Bonding. All the joints of the tra.(ds rails sliall be single 
bonded with the Improved Oiien Double Eh'clrie, DrotetdiMl Hail 
Bonds having a capacity eipial to No. OOOO 1>. tiss ^S. gagi' round 
copper wire. 

The rail drilling to reciuve the bonds must be lau-fornu'd on 
the ground and all holes carefully cleani‘il out and the bond 
terminals thoroughly polished so as to form a. perfect (mnlae.t 
of the entire circumference of the terminal of the bond with 
the rail. Care must be taken not to disturb the bond after it is 
put in place. 

Special Work. In laying switclies, fj'ogs, mates, and oilier 
special work, care shall be taken to place them accurately in the 
j)osition determined by the Engineer. The gage at swib-hes, on 
tangent, shall he one-sixteenth of an imdi tight. 1 f Ilu‘ spi'cial work 
does not appear to lit, no attcunpt whatever shall h(‘ made to fori'i* 
it, except by direction of the Enginem*. Spi'i'ia.l woi*k shall h(‘ 
laid on ties specially provided for tlu^ purpose, Avhiidi sliall lu' 
so laid as to give a firm ami a continuous lieai’ing upon the 
ballast. Particidar attention should 1)(‘ givmi to having thmn 
w(‘ll lined up to avoid low joints at tin* limui liloeks of swittdies. 
(hiard rails shall he used on curves shai’pm* fliaii f) deg^’res, and 
at turnouts; tiny sliall ])r of prop<‘r leiiglh, and propm’ly ad¬ 
justed and securely fastiuKul. Idans of swibdi stands, fimgs, and 



Maintenance Before Acceptance. Before any construction 
car or engine is allowed to run over the rails, the track must 
be lined and so firmly tamped to a good level that there shall be 
no chance of straining or bending the rails. Material for tamping 
must not be dug out of embankments or bermes, nor shall any 
material be taken from the side slopes of cuts in such way as to 
disfigure them. Wlien track material is being hauled by the 
Contractor’s trains over track already laid, such track shall be 
kept in good line and surface by the C’ontractor. The Contractor 
shall maintain and keep the track in good repair until the same 
is accepted, and no length of track shall be accepted and taken 
off the hands of the Contractor, except at the option of the 
Engineer, until the whole shall have been completed. 

Measurement of Track for Payment. In making payment for 
track laying, all measurements sliall be made p.er linear foot of 
single track, measured on the center line; and whei'e turnouts 
occur the measurement shall be made once on the main track 
and again on the turnout from the point of switch of the turn¬ 
out to be measured. At steam or electric road crossings, measure¬ 
ments shall be made once on the main track and again on the 
line of the intersecting road. The price for track laying shall 
include the unloading and hauling of materials; the placing of 
ti(‘S, rails, angle bars, and special work; and tlie bending, bolting, 
spiking, lining, and ballasting of the same. 

BALLASTING 

Gravel Ballast. Gravel shall be clean, free from clay, earth, 
loam, and stones larger than would pass through a 2J-inch ring 
in any direction; it must not contain more tliaii one-tliird sand, and 
shall he subject to the inspection and acceptance of tlie Engineer. 

Cinder Ballast. Cinder ballast shall be free from all objection¬ 
able materials and of a quality approved by the Engineer. 

Broken Stone. Stone ballast shall consist of clean broken 
granite, trap, or other hard stone, to be approved by the Engi¬ 
neer, and must be crushed so that its greatest dimension will 
pass through a 21-inch ring. 

Lining. After the rails liave been spiked to the ties, the 
entire track must be raised to the finished grade and carefully 
aligiu‘d to the stakes given by the Engineer. The space under 
the ties must then be filled with ballast of approved quality, 
satisfactory to the Engineer. Care must be taken in raising the 
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roadbed. 

Tamping. The ties shall be tainjK'd JVoiti 15 iiK'lics iii.s'nh; the 
rail to the ends of the ties; if possible, tamp tlie (uids of tli(‘ tii* 
outside the rail first and allow the mat(‘rial train to i)as.s over 
it before tamping the inside of the rail, giving siHM'ial atlcmtion 
to tamping under the rail; tamp tlu^ (*.(mt(‘r of tli(‘ tit‘ loosi‘ly 
with a shovel when using gravel or eindm* l)all;vst; wlier(‘ stoiu‘ 
ballast is used, do not tamp th(‘ e<mter of Ilu‘ ti(‘. Ti(‘s must lx* 
tamped solidly from the end, using tami)ing bar or tamping ])i(‘k, 
as the Engineer may direct, (lare must 1)(‘ takini not to disturb 
the roadbed. When gravel ballast is used it shall Ix^ (irmly 
l)ack(Ml or rammed b(dw(‘en the ti(*s to llu* pres(‘rilx‘d slope, so 
that it will readily shed the water and shall not he l)aida‘d a,l)ove 
the bottom of tlu' ends of tlui ti(‘S; a spa(M‘ of not h‘ss lhan 1 iiudi 
shall be left betwecm the top of Ihe ballast and 1h(‘ bas(i of 1jH‘ 
rail to allow the water to run oil* lauidily, lx‘ing ta,k(‘n to 

carry the l)allast in th(‘ middh! oF the trai'k to the Tull luught 
shown in the standard drawings. 

SURFACING 

Every care shall be taken to maintain llu^ (U’own of tlu^ road¬ 
bed in the cent(U‘ as shown oji the standard drawings and, wIkmi 
the condition of tiu‘ I’oadbed, on a.(x*ount of washing or si'tih'- 
meiit, does not allow ot the exact depth of ballast Ixunudh 1h(‘ 
ties, the Contractor shall makii tlu* ixxu'ssary ('xe.avatioji or (ill 
without cost to the (kmi])any. Should any matmaal tor ballast 
be taken out of the side slopes of (Mils, it must lx‘ dom* in siudi a 
way as not to disfigure them. Mat(‘rial for ballast shall not b(‘ 
taken from embankments. In siirlaeing, llu* l(‘\'(‘l board shall be 
used, at head, at joints, at (juaidiM’s, and at (xuibu's. Ariel* the 
completion of surfacing, all mat(‘rials that shall ha v(' bemi allowixl 
to accumulati^ in the ditch(‘s on (‘ithm’ sid(‘ of liu' roadbcxl, siiall 
be removed, and the road ])rop(M*ly dilcduxl and (dmiiUMl u]). All 
necessary cross drains shall be laid at pi’opiM- intiu’vals. 

GENERAL SPECIFICATIONS FOR CROSSTIES 

Timber. Crossti(*s will bc^ a(MM‘pl(*d oi' tin* 1‘ollowing vai‘i('tii‘s 
ol timliei': Oaks ol tin* various kinds known as while, I’ock, and 
post (no red oak will 1)(‘ rixMuvtxI), six'ond gro\vlh A\dii1(‘ (du'stnut, 
(dierry, maple, buttcuMiut, tamaracdv, and vellow nini* oT tin* loim- 


grown not north of South Chirolina. 

Sizes. Class. Fii'st class crosstics shall be Si feet in 

length, 7 iiielu‘S in tliickness, ami not lovss than 7 inches in width 
of face on both sides at the small end. 

Scco)id Class. Second class crossties shall he 8 feet in length, 
G inches in thickness, and not less than 6 inches in width of face 
on ])otli sides at the small end; and in eacli class there must be at 
h^ast one-fourth of the whole number that are not less tlian 9 
inches in width of face. 

Manufacture. All ties must be made from sound, thrifty, live 
or green timber; free from loose or rotten knots, wormholes, dry 
rot, wind-shakes, splits, or any other imperfections affecting the 
strength or durability of the timber. 

Not jnore tlian 1 inch of sapAvood Avill be alloAved on the edges 
or corners, and none at all on either face of the ties. They must 
be hewed or saAV(ul with the faces ])erfectly true and parallel, 
of the exact thickness S 2 :)ecified. The faces must be ‘‘out of 
wind’’, smooth, and free from any inequalities of surface, deep 
score marks, or splinters. The ties must be cut or sawed square 
on the ends to the exact lengths given; they must be generally 
straight in all directions; and they will not be accepted if more 
than 3 inches out of straight in any direction; and they must 
be peeled or stripped entirely free from the bark before being 
delivered. No split ties Avill be accepted under any circum¬ 
stances, and “culls” only at the option of the Company and at 
such prices as may be agreed upon from time to time. 

Delivery. All ties delivered along the line of the railway 
must be stacked up in neat square stacks of 50 ties in each, Avith 
alternate layers crossing each other, and on ground, Avherever 
possible, as high or higher than the grade of the railroad, and in 
such position as to admit of being counted and inspected Avith 
ease and facility. Ties d(‘livered at suitable and convenient 
places, acceptable to the Compan.y, Avill be inspected, and bills 
made for all ti(‘S receiAmd and accepted up to the last day of 
eacli month, and payment aauII be mad(' for same on or about the 
..day of the succeeding montli. 







GENERAL VIEW OF DRY DOCK No. 1 IN PROCESS OF CONSTRUCTION AT BALBOA TERMINALS 

The view is looking west and shows the entrance to basin and shop buildings. 

Courtesy of Panama Canal Commission, United States Government, Wnshinffton, D. C. 





CIVIL ENGINEERING SPEQEICA- 
TIONS AND CONTRACTS 


PART TI 


TYPICAL ILLUSTRATIVE SPECIFICATIONS 

(Continued) 

SPECIFICATIONS FOR OVERHEAD CONSTRUCTION 
OF AN ELECTRIC RAILWAY 

Materials Furnished by the Company. The Company will 

fiirnisli f. o,h. cars.hhty, all poles and trimmings, 

s])a.u wire, trolley wire, and overhead construction materials 
with the exception of solder, tape, and paint. 

Contractor's Obligations. The Contractor shall remove from 
railroad stations all imles and overhead materials, and sliall stor(‘ 
and protect same, and be responsible for their safe keeping. Tin* 
Contractor shall he responsible for demurrage accruing from 
neglect to remove the materials from the cars promptly. The 
Contractor sliall furnish all labor, tools, and appliances for tln^ 
complete erection of the overhead construction. 

Poles. The poles shall be of iron, 28 feet long, weighing 
approximately 600 pounds. They sluill be made of 7-, 6-, and 
5-inch section of pipe, telescoped and swedged together. 

Sciting. The Company will furnish iiermits for the erection 
of poles located as shown on the plans. The Contractor shall S(*t 
poles 6 feet in the ground in 1-3-6 Portland cement concede, 
in holes not less than 18 inches in diameter. Poles shall he set 
with a rake of 8 indies, on straight track, away from the line 
of strain. On curves, poles shall be set with a rake of 14 indies. 
In case water is found in x^de holes, the lower x^ortioii of tlu^ 
hole must be protected by sinking a barrel, or by other similar 
precaution. P)efore i^oles are xdaced in concrete, they shall be 
given one coat of ai^iiroved asj^ihalt jiaint for tlie lower 7 feet. 
Asphalt paint shall be furnished by the Contractor. 

All x'^avemeiits, awnings, water, gas, or sewer pipes, or otlier 



coat of l(‘a(l and oil paint, of a])i)rov(‘(l coloi*. Tin' paint shall 
bo supplied by the (Joiiti'aetor. 

Span Construction. Tln^ (uitiro liin^ sliall b<^ of span con- 
stnietion. The span wii’(is shall consist of S(‘V(ui-strand livc-six- 
tccnths-inch galvanized st(?cl cab](^; and tlu^ spans shall Ik^ scanircd 
to the poles by donbl(^-})olt pole rings. At (‘ac.h (Uid of tlu^ span wii'(^ 
there shall l)e put in a glob(^ strain insnlatoi’ which shall coninad 
with the outer bolt of the ])oh‘ ])and. Tlu' s])ans shall hv. drawn taut 
and the ends shall b(^ uiad(‘ up to the strains. At all (Uirv(‘s tht‘ 
pull-off wire>s shall be secured to an anchor ])oh‘ with a Inuivy 
band; a turnbuckle and a lu'avy insubdnd strain shall ]n) put in 
between the iJull-off* wires aiul tln^ ])ol(‘. Ea(di [)ull-oll' wir(^ shall 
have in addition to this insulatioji a. giant strain insulator at th(‘ 
pull-off' fitting. Wlnu’ever pull-off wir(‘S (u*oss tin* main trolley 
wure, they shall be secur(*d to tlie cu'oss Avir(^ with standard 
solder(‘d ear and b{*ll insulator. 

Trolley Wire. Ti-olley wire shall Ik*. No. 0000 11. & S. gag(‘ 
]*ound copper wire. At ffuanijials wirt^ shall lx*. S(*(uir(*d to poh'S 
thi’ough heavy double strain iiisnhitors and bridl(*d to t(U‘niinal 
jjoles. Trolley wire shall lx* strung tight and shall lx* at l(*ast 20 f(‘(‘t 
from the track, except at railroad crossings, wlu'ix* it must lx*. 22 
fe(ff from the track. At each sid(^ of all railroad (*.rossings tlu're 
shall be installed a strain ear s(*(uired to a.n ('xtra span wire run 
above regular span wii*e, with glob(‘ strain insulation in the 
bridle. Trolley wire must be located in tln^ tian* (x*nter of the 
ti'ack on a straight track, and at all cnrv(‘S it must lx* so i)ulled 
over that the trolley wheel on the car will always stay on tin* wire*. 

Tlu* insulat(‘d hang(‘rs shall lx* tlx*. K(*ystom* b(*ll t.y])(*. Tlx* 
ears shall be deep-groov(*d milled (xirs, sold(‘r(‘d to tlx* wire. 
(Ireat care imist be used in sohlering; flux used shall lx* Y(‘ag('r 
soldering salt or its equal. 

Frogs and Lightning Arresters, Tlxj Contractor shall install 
all of the lumessary frogs over sp(‘cial work; install tlx^ iu‘ci‘S- 

sary insulated crossings at...Av(‘nu(*; aixl install 4 

lightning arrestei’s attaclu‘d to tin* pol(*s aixl tlx* nect*ssary singh* 
No. 0 11. & S. gage wire in connections from sauu* to thi* track. 
These lightnijig arr(*ster h‘ad wii-(*s arc* to bi* brought <lown insid(* 
tlx* pole, through a hole boivd in tlx* poh* b(‘low tlx* ])av(*- 
ment lijie, and the wires shall lx* {*oinx*td,('d to tlx* (*ross boixl in 
the track and securely solderi*d to llx* sanx*. 

Joints, All joints in tlx* trolh*y win* shall l)e madi* with long 
soldered-(*.opp(‘i- sl(‘(‘V(‘S. 


















Avenue, leading into..Avenue. Single strain guys 

shall be placed on each side of each railroad crossing. These 
strain guys shall lead to the nearest poles and have a globe strain 
insulator cut in, 2 feet from the strain ear, and also at turnbuckle. 

It is the general intention of these specifications that the 
Contractor shall erect the complete overhead construction ready 
for the operation of cars. 

SPECIFICATIONS FOR A STONE ROAD 

Work to be Performed. The work to be performed will con¬ 
sist in furnishing all material, tools, machinery, and labor neces¬ 
sary for the efficient and proper grading of the roadway, side 
ditches, and side banks; for the laying, spreading, and rolling 
of road metal; and leaving the roadway complete in every manner, 
ready for immediate use. 

Plans and Drawings. The plan, profile, and cross sections on 
file in the office of the State Commissioner of Public Eoads and 

at the office of.County Engineer, 

-, show general location, i^rofile, details, and dimen¬ 
sions. The work will be constructed in all respects according to 
the above-mentioned plans, profile, and cross sections, which form 
part of these specifications. 

Any variation of location, profile, size, and dimensions from 
that shown on the plans, as may be required by the exigencies 
of construction, will, in all cases, be determined by the Engineer; 
but the Contractor shall not, on any pretense, save that of the 
written order of the contracting parties, deviate from the intent 
of the plans or specifi-cations. 

On all drawings, figured dimensions are to govern in cases of 
discrepancy between scale and figures. 

Grading. Under this head wdll be included all the excava¬ 
tion and embankment required for the formation of the highway; 
cutting all ditches or drains about or contiguous to the road; 
removing all fences, walls, buildings, trees, poles, or other encum¬ 
brances; the excavation and embankment necessary for recon¬ 
structing cross or branch roads in cases where they are destroyed 
or interfered with in the formation of the roadway; and all other 
excavations and embankments connected with or incidental to 
the construction of the said road. 

Excavation. The roadway to the width of. 
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grace, irom ceiiier to siaes, must oe as siiown on pians. 

The earth taken from any cut or ditch shall be deposited 
wherever the Engineer may direct, either within or without the 
line of the road; but no earth shall be removed from the line of 
the road without the order of the Engineer. 

The grading shall be completed for the full width of the road, 
from gutter to gutter, before any macadamizing is commenced. 

Embankment. Material taken from the excavations, except 
when otherwise directed by the Engineer, shall be deposited dn 
the embankments, either on the roadway or sidewalks. Eejected 
or excess material will be used to increase the width of the em¬ 
bankments or deposited in spoil banks or waste piles, wherever 
and however the Engineer may direct. 

When there is not sufficient material in the excavations of 
the road to form the embankments, the deficiency must be sup¬ 
plied by the Contractor from without the road; the character of 
said material and place of excavation must be approved by the 
Engineer; and said material is to be paid for at the same price 
per cubic yard as specified in the contract for other excavation. 

The embankments will be formed in layers of such depth, 
generally 1 foot, and the material deposited and distributed in 
such a manner as the Engineer may direct, the required allow¬ 
ance for settling being added. 

Slopes. Slopes in both embankments and excavations shall 
be l-J horizontal to 1 vertical, unless otherwise ordered by the 
Engineer. 

Eoadbed. Siiifoundation. When the excavations and em¬ 
bankments have been brought to a proper depth below the 
intended surface of the roadway, the cross section thereof con¬ 
forming in every respect to the cross section of the road when 
finished, the same sliall be rolled with a 10-ton steam roller until 
approved by the Engineer. If any depressions form under such 
rolling, owing to improper material or vegetable matter, the 
same shall be removed and good earth substituted, and the whole 
shall be rerolled until thoroughly solid and to above-mentioned 
grade. Water must be applied in advance of the roller when, 
in the opinion of the Engineer, it is necessary. 

Telford Foundation. After the subfoundation has been 
formed and rolled, as above specified, and has passed the inspec¬ 
tion of the Engineer, a bottom course of stone, of an average 
depth of 10 inches, is to be set by hand as a close firm pavement; 
the stones shall be placed on their broadest edges lengthwise 
across the road in such a manner as to break joints as much as 



of 4 indies shall be used, except each alternate stone on the outer 
edge, wliich shall be double the length of the others and well tied 
into tlie bed of the road; all stones with a flat smooth surface 
must be broken; the whole surface of this 2 :>aveaient shall be sub¬ 
jected to a thorough settling or ramming with heavy sledge 
hammers, and shall be thoroughly rolled with a 10-ton steam 
roller. No stone larger than 21 inches shall be left loose on top 
of telford. 

Macadam. First Course of Broken Stone. After the road 
bed has been formed and rolled as above specified, and has passed 
the inspection of the Engineer, the first layer of broken stone, 
consisting of 21-inch stone, or stone that will pass through a ring 
3 inches in diameter, shall be dei^osited in a uniform layer, liaviiig 
a depth of 6 inches, and rolled repeatedly witli a 10-ton steam 
roller until conij^acted to the satisfaction of the Engineer. No 
stone in this course sliall be less than 2 inches in length. Water 
must be ap^filed in advance of the roller, when, in the opinion 
of the Engineer, it is necessaiy. 

The depth of loose stone i]i this and all other courses must 
be measured by blocks the required thickness of the said loose 
stone. These blocks shall be placed at frequent intervals amid 
tile loose stone when being spread. 

Binder Behoeen First and Second Course. On the first course 

of stone a quantity of_.binder shall be spread in a 

uniform layer, and the rolling shall be continued until tlie stones 
cease to sink or creei^ in front of the roller; water will be applied 
in advance of the roller, if ordered by the Engineer. The quan¬ 
tity and quality of this and all other binding shall be at all times 
subject to the approval of the Engineer. 

Second Course of Broken Stone. The second coui’se of broken 
stone shall consist of 14-inch stone; that is, every piece of stone 
shall be broken so that it can be passed through a ring 2 inches 
in diameter, and no stone shall be more than 2 inches nor less 
than 1 inch long. This course is to be spread in a uniform layer 

of.inches in depth, and rolled until thoroughly settled 

into place to the satisfaction of the Engineer. Water will be 
applied, if ordered by the Engineer. 

Binder on Second Course of Stone. Binder on this course of 
stone must be applied in the manner already given for binder on 
first course of stone as directed by Engineer. 

S'lirfacG. When the two courses are rolled to the satisfaction 
of the Engineer, a coat of 50 per cent of tlireo-fourtlis-ineh stone 
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oiighly consolidated, hard, and smooth. 

Rolling shall be done by the Contractor with a 10-ton roller, 
approved by the Engineer. 

Any depressions formed during the rolling, or from any other 
cause, are to be filled with 1-J-incli stone or three-fonrths-inch stone, 
or both, and screenings approved by the Engineer, and the road- 
wa.y shall be broTigl}t to the proper grade and curvature as deter¬ 
mined by him. 

Water must be applied in such quantities and in such manner 
as directed by tlie Engineer. 

Manner of Rolling. In the rolling, the operator iiiiist start 
from the side lines of the stone bed and work towards the center, 
iniless otliervdse directed. The rolling shall at all times be under 
the control of the Engineer, who may, from time to time, direct 
such methods of procedure as in his opinion are required by the 
necessities of the case. 

Quality of Material. All stone must be as nearly cubical as 
possible; broken with the most approved modern stone-crushing 
machinery; free from all screenings, earth, and other objection¬ 
able substances; of uniform size and of the same kind and quality, 
or of a kind and quality equally good in every particular as that 
shown in the Engineer's office. The I'J-inch stone or three-fourtlis- 
inch, and the screenings for binder and the final finish must be of 
the best trap rock, and must be free from loam or clay. 

The Contractor must furnish samples to tlie Engineer of the 
kind of stone to be used in the work before the opening of the bids. 

Shouldering. A shoulder of firm earth or gravel is to be left 
or made on each side, extending at the same grade and curvature 
of the road to the side ditches or gutters. This shoulder is to be 
rolled according to the directions of the Engineer. 

Side Ditches or Gutters. The side ditches or gutters are to 
be excavated as per stakes furnished by the Engineer, in order 
to give an easy flow^ of water, so that no wmter shall be left stand¬ 
ing on the road or in the ditches; and for this excavation no extra 
payment will be made. 

Underdrains. Underdrains, if found necessary, shall be con¬ 
structed by the Contractor (at prices named in bids) of good 
4-inch tile, laid upon a board of not less than 1 inch in thickness 
and 6 inches in width, whenever and wherever the Engineer and 
Supervisor shall decide; the top of the tile shall be at least 
.inches deep, unless otherwise directed by the Engineer; 
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the joints of the tile shall he covered with salt, hay, or material 
equally good; and the trench shall he filled with j)ervious earth. 

‘When directed by the Engineer a stone drain may he used 
in place of the tile drain. A trench 1 foot wide and 1 foot 6 
inches in depth shall he excavated helow the subgrade, said 
excavation to be filled with loose broken stone to a depth required 
by the Engineer. 

No Extra Price. No allowance in measure of depth of pave¬ 
ment will he made on account of any material which may he 
dxnvcn into the roadbed by rolling. The pavement when com¬ 
pleted must conform to the grade and the cross sections, and he 
satisfactory to the Engineer, whose decision shall he final. 

No extra work wdll he paid for unless the price has been 
agreed upon between the contracting parties, including the State 
Commissioner of Public Eoads, and endorsed upon the agreement, 
witnessed by the Engineer. 

All clay or gravel for shouldering or hinder, and all extra 
hauling, is to be done at the Contractor's expense. 

Broad Tire Wagons. All wagons and carts used during the 
construction for hauling stone, earth, or any other material must 
have tires not less than 31 inches in width. 

Liabilities of Contractor. Road Repairs for One Year. The 
Contractor shall keep the finished roadway and earthwork in 
repair for the period of 1 year from the date of its completion 
and acceptance, during which time he shall be liable for the wear 
and tear caused by ordinary travel; and, in addition thereto, he 
shall he liable for as much longer as for any period or periods 
during said year it shall be out of proper condition. If, during 
the time of the Contractor’s liability, the roadway or any part of 
the work shall, in the judgment of the Engineer, require repair¬ 
ing, and he shall duly notify the Contractor to make such repairs 
as are required; and if the Contractor shall refuse or neglect to do 
so, to the satisfaction of the said Engineer, within 5 days from 
the date of the service of the notice, tlien the said Engineer 
shall have the right to have the Avork done properly by other 
parties and pay the expense for the same out of the 5 per cent 
retained. 

Fresewing Stakes and Bench Marks, The Contractor shall be 



serve the roadway on which he is working from needless obstruc¬ 
tion, and where necessary he must construct safe and commodi¬ 
ous crossings, to be maintained in good order. He shall afford 
all proper and reasonable means for the accommodation of the 
public, and leave the roadway complete in every manner, ready 
for immediate use. 

rrovision for BrainagG. If it is necessary in the prosecution 
of the work, to interrupt or obstruct the natural drainage of the 
surface or the flow of artificial drains, the Contractor shall pro¬ 
vide for the same during the progress of the work in such a way 
that no damage shall result to either public or private interests. 
He shall be held liable for all damages which may result from 
any neglect to provide for either natural or artificial drainage, 
which he may have interrupted. 

Eight to Build Bridges, Culverts, etc., and to Suspend Work. 
The right of the county to build bridges, culverts, lay pipes, or 
other appurtenances in said road during the progress of the work 
is expressly reserved, as well as the ifight to suspend the work 
or any part thereof during the construction of the same, for the 
purposes above stated, without further compensation to the Con¬ 
tractor for such suspeiivsion than an extension of time for com¬ 
pleting the work ecpial to the length of time his Avoi-k may have 
been dola^aHl. 

Stopping Work on Account of Weather. The Engineer may 
stop any portion of the work if, in his judgment, the weather is 
such as to prevent the work from being properly done. No 
allowance of any kind will be made for such stoppage, except an 
extension of the time for the completion of the work as herein 
provided. 

SPECIFICATIONS FOR CONCRETE MACADAM 

Cement. The cement shall be first-class hydraulic cement 
which shall conform in all respects to the Standard Specifications 
of the American Society for Testing Materials. All cement shall 
be approved in writing by the State Highway Commissioner, 
before ordering, and shall preferably be delivered on the work 
in barrels. The Contractor shall furnish samples of the ceiiieiit 
to the State Highway Commissioner, before any of it is used on 
the work. 

Water. Water shall be fresh and clean, free from earth, 
refuse, and injurious mineral matter. 


from oiie-half inch to 1-J inches in diameter. It must be thoroughly 
cleaned of refuse before using. 

Sand. All sand shall be clean, coarse, sharp, and free from 
loam and vegetable matter. 

Concrete Mixing. This concrete shall consist of the above 
materials properly proportioned for a 1-3-5 mixture, and shall 
bo jnixed with a suffieient quantity of water to cause the free 
mortar to idse to the top of the mass of concrete when tamped 
into i)lace. It shall be thoroughly mixed by hand or machine 
and to the satisfaction of the State Highway Commissioner or 
Engineer in charge. 

Placing. After the roadbed has been prepared according to 
tliesG plans and specifications, a layer of concrete, proportioned 
as specified above, shall be placed to a deiDth of 6 inches, on 
one-half the width of the roadway. The inside edges shall be a 
dovetailed line as shown on the accompanying plans. 

Tamping. The concrete shall be thoroughly tamped with a 
25-pound tamper, until free mortar appears on the surface to 
the depth of 1 inch. The roadway shall then be covered with 
tliree-foiirtlis-inch screenings, free from dust, and the same shall 
b(‘ liglitly tamped into the free mortar until they are embedded 
for three-fourths of their depth. 

Expansion Joints. If in the judgment of the State Highway 
Conimissioiier or Engineer in charge, exx:)ansion joints are re¬ 
quired, they shall be formed at intervals of every 40 feet, by 
placing ojiie-half-inch by 8-inch boards in the concrete, at right 
angh‘S to tlie center line of the road. These boards shall be propeidy 
cut to fit the subsurface and the finished grade of the concrete, 
and shall be withdrawn from the concrete one hour after placing 
same, and the space left open thereby shall be filled with hot 
pitch or some other approved bituminous filler. 

Protection of Work. After the concrete shall have been 
placed it shall be protected from traffic for at least 1 week. While 
(‘onstructing one-half of the roadway, traffic may be permitted 
on the other half. 

Connecting up Work. After one-half of the roadway lias 
been comifieted, the remaining half shall be laid in the same 
manner as the first half, making expansion joints continuous 
with the first half. 

No rolh'r shall be permitted on the concrete roadway until 2 
v’oeks after the whole lias been completed. 
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general iinder tlie specmcations oi tne manniactnrer in conjunc¬ 
tion with tlie regular specifications of the Department. 

Grading, drainage, and telford or macadam foundations, and 
all other things to be done in the reconstruction must be done 
under the general specifications of the State Highway Department 
for road reconstruction. 

PAVEMENTS AND CURBING 

GENERAL 

Removal or Adjustment of Fixtures. The adjustment or re¬ 
setting of any manholes, fire hydrants, lamp posts, gas stops, 
telegraph or electric light poles, or other fixtures shall be con¬ 
sidered as an appurtenant to the work of paving and repaving; 
and shall be included as such in the work to be done by the Con¬ 
tractor for the prices bid for paving and repaving. Such adjust¬ 
ment or resetting shall be done by the companies owning them, 
or, if the property of the City, by the proper municipal Depart¬ 
ment; but, in either case, it shall be done at the expense of the 
Contractor. 

Granite Blocks on Gravel Base. For granite block leaving 
on gravel base in driveways or gutters, the filling shall be thor¬ 
oughly compacted to a subgrade 10 inches below the finished 
grade, and a layer of approved paving gravel spread -on it to a 
least thickness of 4 inches. The blocks shall be placed vertically 
on edge in straight rows at right angles to the curb line, in close 
contact, breaking joints; and they shall be thoroughly rammed 
three times with a rammer weighing not less than 55 pounds; and 
the finished surface shall conform exactly to the required grade. 
While the blocks are being rammed, approved paving gravel or 
sand shall be swept into the joints until they are completely 
filled. All irregular or uneven surfaces shall be taken up and 
reset and re-rammed to the proper grade. 

Repaving, Resetting Curb, etc. In repaving and in the reset¬ 
ting of curbs and crossing stones, the foundations shall be pre¬ 
pared and all the work shall be done as required for new paving 
of the same kind. Old materials that may be suitable for replac¬ 
ing may be used only after satisfactory preparation by special 
permission, and as directed. 

Revision of Old Paving. Any revision of old paving, gutter 
ways, crossings, or curbs, where the new work joins the old work, 
shall be made as directed, and paid for as provided in the proposal. 

Cleaning. Upon the completion of any pavements the Con- 



vTuuLcii,. iiiQ nnisnea graae lor tJie gutters sliall generally 
be 5 inches below the top of the curb, except where given differ- 
ently on the drawings, or where a change is directed by the 
Engineer, to insure proper surface drainage. 

Crowning or Rise. The crowning or rise of the finished pave¬ 
ments in the-driveways shall be uniform from the gutters toward 
the center of the street; and at the rate of 2-1 per cent for granite 
block or vitrified-clay brick or block pavement, and 2| per cent 
for asphalt pavement; except at intersections, or where the sur¬ 
face drainage demands a dilferent crown, or as may be directed 
by the Engineer. Gutter and crown stakes must be set every 50 
feet. The rise of the sidewalk pavement shall be as directed by 
the Engineer. 

DRIVEWAY PAVEMENTS OF VITRIFIED=CLAY BRICKS OR 
BLOCKS, GRANITE BLOCKS, AND ASPHALT 

Bed. The bed for driveway paving shall be graded from 
curb to curb, and thoroughly compacted by rolling with a heavy 
steam roller, weighing not less than 5 gross tons, until the surface 
sliall be accurate to subgrade and parallel to it. The subgi’ade 
shall be below the intended finished grade, as follows: for vitri¬ 
fied-clay brick or block pavement, 11 inches; for granite block 
pavement, 15 inches; for asphalt pavement, 9 inches. All soft 
and spongy places shall be excavated and refilled with gravel 
or broken stone before rolling. The use of a horse roller will be 
allowed where, in the judgment of the Engineer, the use of a 
steam road roller may be impracticable on account of steep grades 
or other local conditions. 

Concrete Foundation. 3Iixing and Laying. Upon the bed 
shall be laid a layer 6 inches thick of Portland cement concrete 
in which is used stone crushed to pass a 1-J-ineh ring. The con¬ 
crete shall be rammed with 25-pound rammers until free mortar 
appears on the surface, which surface shall be parallel to and 
below the top of the finished pavement, as follows: 5 inches for 
vitrified-clay brick or block pavement; 9 inches for granite 
block pavement; and 3 inches for asphalt pavement. 

Carting and Wheeling, No carting or wheeling will be 
allowed on the concrete until covered by paving. 

Tests. The concrete foundation shall be capable of sustain¬ 
ing such test as the Engineer shall deem necessary. 

Kept Clean and in Advance of Paving. In paving, the Con¬ 
tractor must keep the concrete base to the proper grade or slope 
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ing of any description, before any mortar or sand is placed in 
'which the bricks or blocks are to be bedded. 

VITR1FIED=CLAY BRICK OR BLOCK PAVING 

Samples for Testing. When paving with vitrified-clay bricks 
or blocks is reqiiired, the Contractor shall submit sample bricks 
or blocks, and afford every facility for inspection and testing at 
least 10 days before desiring to use them. The failure of any 
shipment on any work to meet the requirements may prohibit the 
further use of the same manufacture on that work. 

Size and Quality. The bricks or blocks must be vitrified fire- 
clay, re-pressed, and especially burned for street paving, not less 
than 9 inches long, 4 inches wide, and 3 inches thick. They shall 
be tough, homogeneous, compact in structure, and burned to a 
uniform consistency. They shall be free from laminations or 
“lire cracksor “checks’^ of more than superficial extent,* shall 
be free from nodules of lime or magnesia or other soluble matter; 
and shall show no signs of cracking after 48 hours’ immersion 
in water maintained at normal temperature (60-70° F.). 

Variations in Size, All bricks or blocks will be allowed a 
proper shrinkage, but they must not vary more than 3 per cent 
from the accepted samples. All bricks or blocks so distorted in 
burning as to lie unevenly in the pavement will be rejected. 

Shape. The bricks or blocks must have two or more ribs or 
projections upon one of the vertical sides, extending from top to 
bottom; on the opposite vertical side of the brick or block, a 
groove or channel extending longitudinally from the end of thp 
brick or block, and connecting with a like transverse groove ex¬ 
tending across each end; thus serving by contact with the flat 
side of an adjoining brick or block, to secure a separation, in 
order that cementing material, flowing into the grooves, may 
effect a practical encircling of each brick or block, thus keying 
or locking together the entire pavement. 

Testing. Samples of bricks or blocks for testing will be se¬ 
lected at random from actual shipments delivered on the work, 
and must yield the following results: 

Five of the "bricks or blocks so sampled will be tested transversely and shall 
develo]) an average strengtli sufficient to sustain a load of oOOO pounds per 
iiudi of width. TIic bricks or blocks in this test shall be supx)orted edgewise, 
on rounded knife edges placed 6 iiiclies apart; tlie breaking load being applied 
centrally. Five bricks or blocks shall be placed in a standard polygonal rum- 



show an average loss of more than 18 per cent. The hricks or blocks coming 
from the rumbler shall be dried for 24 hours at a temperature of not less than 
212° F.j‘ and after 48 hours’ immersion in water, maintained at a normal 
temperature, shall not show an absorption of more than 4 per cent. 

Laying. The bricks or blocks must be set vertically on edge 
in close contact with each other, in straight rows across the street, 
excepting at intersections, which shall be paved at an angle of 
45 degrees to the lines of the intersecting roadways, and those 
in adjoining rows so set as to break joints regularly. No bats 
or broken bricks or blocks shall be used except at curbs, or 
adjoining passenger railway rails, where half bricks or blocks 
must be used to break joints. The bricks or blocks shall be 
bedded in a layer of Portland cement mortar 1 inch in thickness, 
freshly mixed, and laid upon the concrete foundation as the 
placing of the bricks or blocks progresses. They shall be true to 
the required finished surface when completed, and shall be settled 
in place, after depositing, by placing a plank upon their tops 
and ramming the plank as required, with wooden rammers, before 
the mortar bedding has time to set and as the work progresses. 

Grouting. After the bricks or blocks are laid, they shall be 
grouted with Portland cement grouting, consisting of one part 
cement to one part clean bar sand, mixed with water to such 
consistency that it will readily permeate the joints, filling all 
joints flush with the surface. 

Car Tracks. When car tracks cross the deck of a bridge, a 
line of fitted granite blocks or slag blocks shall be laid on each 
side of each rail, placed longitudinally or as stretchers. The 
blocks so used shall be made especially for street paving, shall 
have beveled edges on top, and be of size and quality to be ap¬ 
proved by the Engineer upon the submission of samples properly 
labeled, the accepted sample to be the standard. All voids under 
the heads and side bearing flanges, betAveen the webs of the rails 
and the paving blocks, shall be filled Avith special molded bricks, 
thoroughly grouted Avith Portland cement grout to fill all crevices. 


GRANITE BLOCK PAVING ON CONCRETE BASE 

Granite Blocks. Granite blocks shall be fitted blocks of ap- 
jiroved Eastern granite, Avitli square heads and bottoms, and in 
sizes from 6 to inches in depth, 3-J inches in Avidth, 8 to 12 
inches in length ; 4 inches in AAudth, 8 to 12 inches in length; and 
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separately; all the faces of the blocks shall be non-warped and 
parallel; free from bunches, depressions, and inequalities exceed¬ 
ing one-fourth inch; and no stones shall measure less than the 
above-named lowest figures. 

Laying. Upon the concrete foundation for granite block 
paving shall be placed a layer 3 inches thick of sharp, approved, 
coarse New Jersey paving sand, upon which the blocks shall be 
bedded. Granite blocks shall be properly assorted or gaged, those 
of the same width and depth to be placed in consecutive rows; blocks 
differing in wddth more than one-fourth inch will not be allowed 
in the same ro^v. They shall be placed vertically on edge in close 
contact with each other across the street; in straight rows and 
at right angles to the curbing, except at intersections, where 
they shall be i^laced at an angle of 45 degrees to the lines of the 
intersecting roadways. Blocks in adjoining rows shall be set to 
break joints by a space not less than 4 inches, and when thor¬ 
oughly rammed they shall be brought to the exact grade. Joints 
sliall not be more than one-half inch in thickness. At all times dur¬ 
ing the progress of the work 100 lineal feet of the paving must be 
laid continually in advance of filling and ramming, to permit the 
proper inspection of the blocks and the Avork. The pavement 
must be laid so that the blocks shall be uniform in width in sec¬ 
tions across the full width of the street. 

Ramming—Filling Joints. The pavements shall be rammed 
three times with 55-pound rammers, until no further settling 
occurs under the ramming. While being rammed the joints shall 
be kept Avell filled Avith dry pebbles. Any blocks tliat do not 
conform to the exact grade sliall he reset and re-rammed. The 
pebbles for filling joints shall he quartz, hard, clean, Avell Avashed, 
and not easily crushed, one-eighth to one-fourth inch in diameter, 
entirely free from dust, dirt, or foreign material, and thoroughly 
dry when delivered. Immediately after the final ramming the peb¬ 
bles shall be swept out to a depth of 1 inch from the top of the 
pavement, and the joints filled Avith hot leaving pitch, applied in 
liquid form. The pitch must be prepared for paving purposes, so 
tliat it can be easily applied in the liquid state Avhen artificially 
lieated, and used to fill the joints thoroughly and not spread over 
tlie face of the paving. While the paving pitch is still hot, dry saml 
shall be spread very thinly over the entire surface of the pavement. 

Dry Material. If the Aveather be damp Avhile the paving is 
being done, or if the pebbles become Avet, they shall be artificially 
heated and kept hot until they are flooded Avith the paving pitch. 



then thoroughly grouted to fill all voids. 


TELFORD PAVING 

Roadbed. The bed shall be thoroughly compacted by rolling 
with a steam roller weighing not less than 5 gross tons, to be 
parallel to and 12 inches below the finished surface, as given by 
tlie District Surveyor. 

Sub-Stone Pavement. Upon the bed shall be placed a sub¬ 
stone pavement not less than 8 indies deep, consisting of hard 
approved stones, not less than 12 inches in their longest diameter, 
placed vertically on edge, in rows square across the driveway, 
so as to break joints. Projecting points in the subpavemeiit 
sluill be broken off with knapping hammers, after which more 
stone shall be broken by hand on top and wedged between tlie 
pavement stones until all cavities are filled. 

Surface Layers. A layer of clean loam, not less than 1 inch 
thick, shall be deposited on top of the sub-stone pavement. Suffi¬ 
cient crushed stone, crushed to pass a I'J-inch ring, of hard trap 
rock, free from dirt, shall be deposited on the surface, and rolled 
with tlie steam roller previously specified, so that there shall not 
be less than 4 inches of the crushed stone on top of the founda¬ 
tion stone. After rolling the crushed stone, a covering of fine 
stone, breaker scale, or screenings of trap rock shall be evenly 
spread, kept wet, and rolled continuously, until the whole shall 
be a compact mass, 2 inches above the finished surface as fixed 
by the Engineer. 

CURBING 

Materials. Curbing shall be furnished where required by the 
(b'awings, and shall be either of steel protected granolithic or of 
lii’st quality granite. Granite shall be neither laminated nor 
stratified, shall be hammer-dressed on the face at least 12 inches 
deep over all of the top surface, and 3 inches deep on the back to 
receive the sideAvalk pavement. 

All joints shall be close joints, the full depth and width of 
the stones. 

Dimensions, Curbing shall be either 6 or 8 inches wide on 
top, as specified; 8-inch curbing shall be 24 inches in depth and 
10 inches in width at the base; 6-inch curbing shall be 22 inches 
in depth and 8 inches in width at the base. 

Straight curbing shall not be less than 6 feet in length, and 
p.nrvpf] fmrhino’ fsfhflll not be less than 5 feet in leimth. and no 



parea lor tnem, or coarse grayei or spaus, uaeis.cu vvilii gra\t;i, 
all solidly rammed. 

The foundation of the sidewalk paving back of the curbs shall 
be tlioroughly compacted by ramming, before the sidewalk paving 
is laid. 

Curbstones set adjacent to inlets shall be square on their ends 
the full depth of the stones, and the castings for inlet covers, 
stop boxes, or other municipal or other castings, shall be cut into 
the curbing, flush with the top of the curb. 

Curved Curbs. When curved curbs are placed, the Contractor 
shall extend the crossing stones to conform to the radius curbs. 
All curved curbing shall be cut exactly true to the radius ordered, 
and set to the lines and grades to be obtained from the Engineer. 

Joints. All joints of curbing shall be thoroughly back filled, 
and made water-tight from the base to the top of the curbing with 
Portland cement mortar, made of one part Portland cement and 
two parts clean sand, thoroughly mixed into a stiff mortar. 

All curbs moved or displaced, or any sidewalks injured or 
destroyed by the Contractor, or those employed by him, either 
while grading for the paving or in the handling, placing, or 
removal of materials, supplies, etc., must be reset, replaced, or 
repaved in proper manner by the Contractor at his expense. 

GRANITE BLOCK PAVING ON SAND BASE 

Preparation of Foundation. The spaces to be paved between 
the lines shown on the plans shall be graded and thoroughly 
compacted by rolling with a heavy steam roller, weighing not 
less than 12 gross tons, until the surface shall be brought accu¬ 
rately to subgrade and parallel with and 10 inches below the 
finished surface. All soft places shall be dug out and filled with 
paving sand. The subgrade must he compacted to a solid foun¬ 
dation, and must be approved before the block paving is laid. 
Sharp, approved, coarse paving sand shall be spread upon the 
foundation, to a depth of at least 4 inches, upon which the blocks 
shall he bedded. 

Granite Blocks. Granite blocks shall be fitted blocks of ap¬ 
proved granite 3-J to 4 inches wide, 6 to 6-J- inches deep, 8 to 12 
inches long, with square heads, smooth faces, and rectangular 
edges. They shall he subject to inspection and shall he gaged 
and sorted by men furnished by the Contractor; any blocks re- 



except at intersections, where they shall be placed at an angle 
of 45 degrees to the lines of the intersecting roadways. Blocks 
in the adjoining rows shall be set to break joints by a space of 
not less than 4 inches, and when thoroughly rammed they shall 
be brought to the exact grade. Joints shall not be more than one- 
half inch in thickness. At all times during the progress of the work, 
about 100 lineal feet of the paving shall be laid continuously in 
advance of filling and ramming, to permit the proper inspection 
of the Avork. The pavement shall be laid so that the blocks shall 
be uniform in Avidth in sections across the full AAudth of the space 
being paved. 

Filling Joints. The joints between the blocks shall then at 
once be filled Avith paving sand and shall be rammed three times 
with 55-pound rammers until no further settling occurs under 
the ramming. While being rammed the joints should be kept 
Avell filled AAdth paving sand. Any blocks that do not conform 
to the exact grade shall be reset and rammed. 

Payment. Payment will be made for this paving at the price 
per square yard given in the proposal, Avhich price shall include 
everything except such excavation as may be necessary for pre¬ 
paring the subgrade. 

ASPHALT PAVING 

Samples to be Submitted. If asphalt pavement is to be laid, 
the Contractor shall submit to the Commissioner of IligliAvays 
samples of the materials he intends to use, together Avith certifi¬ 
cates and statements as folloAvs: 

(1) Specimens of asphalt and asphaltum, with a certificate 
stating where the specimens Avere mined. 

(2) A specimen of the asphaltic cement, Avith a statement of 
the elements of the bituminous cements used in the composition 
of the paving surface. 

(3) Specimens of sand intended to be used. 

(4) Specimens of pulverized carbonate of lime, granite, or 
quartz intended to be used. 

(5) A certificate, if the material proposed to be used has not 

heretofore been used in the City of., shoAving some 

other locality Avhere pavement of such material has been laid, 
its area, date of acceptance, Avhich must have been at least 2 



charge of said work in the city or cities where such pavement 
has been laid. 

Such specimens, certificates, and statements must be, in the 
judgment of the Engineer, equal in all respects to similar con¬ 
ditions exacted by the Department of Highways for other asphalt 
pavement in the City of. 

Subgrade for Asphalt. The backfilling on the top of the 
trench sliall be of clean gravel or sand, or other wholesome earth, 
free from all spongy or vegetable material; and thoroughly rolled 
with a roller weighing not less than 10 tons, so that the top of 
the filling is parallel to the crown of the street and 9 inches 
below it; except beneath the stone block pavement adjoining 
rails, manhole heads, and stopcock boxes, where the depth below 
the finished grade shall be 13^* inches. When the roller cannot 
reach every portion of the roadbed, the bottom shall be rolled 
by a small roller, or tamped, as directed by the Engineer, and 
water shall be sprinkled on such bottom when required. Upon 
the foundation thus i^repared, there shall be laid a bed of hy¬ 
draulic cement concrete 6 inches in thickness, and made as 
follows: 

Cement. All cement must be of the best quality, of fresh- 
ground best American Portland cement, and shall be tested and 
approved by the Engineer before being used. 

Portland Cement Concrete. Concrete shall be composed of 1 
part of cement, 3 parts of clean sharp sand, and 7 parts of 
broken stone; or 1 part of cement, 3 parts of clean sharp sand, 
4 parts of broken stone, and 3 parts of pebbles by measure. 

Mixing. The cement and sand shall be mixed dry; the broken 
stone having been first wetted shall then be added and the mass 
turned over, with the addition of the necessary water, and worked 
until the broken stone is completely incorporated. 

Pebbles. The pebbles shall be hard, clean, free from sand, 
screened and washed, and of a size tliat has passed a sieve of 
1-J-inch mesh and rejected by a three-fourths-inch mesh. 

Broken Stone. The broken stone shall be solid trap, limestone, 
or granite, free from dust or dirt, and of a graded size not larger 
in any dimension than will pass through a 2-ineh ring; and it 
shall be crushed and screened before being brought upon the 
work; and no crushing shall be done on the work. 

Concrete to be Rammed. The concrete shall be placed in 
proper position and there rammed with wooden rammers until 
thoroughly compacted; the surface shall be 3 inches below 







thereto. 

The concrete foundation shall be capable of sustaining such 
test as the Engineer shall deem necessary. 

No carting or wheeling shall be allowed on the concrete until 
it is sufficiently set, and then only on planks laid down for the 
purpose. 

Mixing Concrete. The whole operation of mixing and laying 
each batch, which shall not contain more than 1 barrel of cement, 
must be performed as expeditiously as possible by the employ¬ 
ment of a sufficient number of skilled men and, if necessary, must 
be protected from the action of the sun and wind until set. No 
concrete will be allowed to be used which has been mixed more 
than 30 minutes. 

Bituminous Binder. Composition. Uj)on this concrete foun¬ 
dation must be laid a fine bituminous concrete or binder, to be 
composed of clean broken stone not exceeding inches in their 
largest dimensions, thoroughly screened, and either coal-tar re- 
sitluum, commonly known as No. 4 paving composition, or the 
same bitumen used in the body of the pavement. 

Stone to he Heated. The stone must be heated by being passed 
through revolving heaters and must be thoroughly mixed by 
machinery, with the paving composition in the proportion of 1 
gallon of leaving composition to 1 cubic foot of stone. 

Laying of Binder. This binder must be hauled to the work 
and spread with hot iron rakes in all holes or inequalities and 
depressions below the true grade of the pavements, to such thick¬ 
ness that, after being thoroughly compacted by tamping and 
hand rolling, the surface shall have a uniform grade and cross 
section, and the thickness of the binder at any point shall be not 
less than three-fourths inch. No binder shall be laid during a rain, 
nor shall any binder be laid that is too cold to be manipulated 
easily; overheated binder shall be removed entirely from the work. 

The upper surface shall be exactly parallel with the surface 
of the pavement to be laid. 

Wearing Surface. Upon this foundation must be laid the 
wearing surface, or paving proper, the basis of which must be 
pure asphaltum, unmixed with any of the products of coal tar. 

The wearing surface will be composed of : 

(1) Refined asphaltum; (2) heavy petroleum oil; (3) fine 
sand, containing not more than 1 per cent of hydrosilicate of 
alumina; (4) fine powder of carbonate of lime, granite, or quartz. 

Heavy Fetroleiim Oil. The heavy petroleum oil must be freed 


may be omitted, and the heavy petroleum oil may be replaced 
by sufficiently fluid natural bitumen. 

Asphalhim, The asphaltum used must be equal in quality to 
that mined from the Pitch Lake on the Island of Trinidad, or 
from the Alcatraz mine, Santa Barbara County, California, and 
must be specially refined and brought to a uniform standard of 
purity and gravity, of a quality to be approved by the Engineer. 

Asphaltic Cement. From these two hydrocarbons shall be 
manufactured an asphaltic cement which shall have a fire test 
of 250° P., and, at a temperature of 60° F., shall have a specific 
gravity of 1.19, said cement to be composed of 100 parts of pure 
asphalt, and from 15 to 20 parts of heavy petroleum oil. 

Pavement Mixture. The asphaltic cement being made in the 
manner above described, the pavement mixture must be formed 
of the following materials, and in the proportions stated: 

Asphaltic cement . From 12 to 15 

Sand . From 83 to 70 

Pulverized carbonate of lime, gran¬ 
ite, or quartz. From 5 to 15 

Sand. The sand shall be of such size that none of it shall 
pass a No. 80 screen, and that the whole of it shall pass a No. 10 
screen. 

Powdered Stone. The powdered carbonate of lime, granite, ot 
quartz shall be of such a degree of fineness that from 5 to 15 per 
cent by weight of the entire mixture for the pavement shall 
be an impalpable powder of limestone, and the whole of it shall 
pass a No. 26 screen. 

lloiv Mixed. The sand and asphaltic cement are to be heated 
separately to about 300° F. The pulverized carbonate of lime, 
granite, or quartz, wdiile cold, shall be mixed with the hot sand 
in the required proportions, and then mixed in a suitable apparatus 
with the asphaltic cement at the required temperature, and in the 
proportions wdiich will effect a perfect mixture. 

Laying of Pavement Mixture. The pavement mixture prepared 
in the manner thus indicated must be brought to the ground in 
carts, at a temperature of about 250° F. and, if the temperature 
of the air is less than 50° F., iron carts, with heating appara¬ 
tus, shall be used in order to maintain the proper temperature 
of the mixture; it shall then be carefully spread by means of 
hot iron rakes in such manner as to give a uniform and regular 
grade. The surface shall be compressed by hand rollers, after 
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weighing not less than 250 pounds to the inch run, the rolling to 
he continued for not less than 5 hours for every 1000 square 
yards of surface. After having received its ultimate compres¬ 
sion, the pavement must have a thickness of not less than 2 inches. 

Gutters. The gutters for a width of 12 inches next the curb 
must he coated with hot, pure asphalt, and smoothed with hot 
smoothing irons in order to saturate the pavement, to a dei3th to 
he directed hy the Engineer, with an excess of asphalt. 

Rock Asphalt. If rock asphalt he used, the material shall he 
an amorphous limestone, which is naturally, thoroughly, and uni¬ 
formly impregnated with bitumen: (1) From the Sicilian mines 
at Ragusa and Verwohle, equal in quality and composition to 
that mined hy the United Liinmer and Verwohle Rock Asphaite 
Company, Limited. (2) From the Swiss mines at Val de Travers, 
eqiial in quality and composition to that mined hy The Neuchatel 
Asphaite Company, Limited. Or (3) from the French mines at 
Seyssel and Mons, and the Sicilian mines at Ragusa, equal in 
([uality and composition to that mined hy the Compagnie Generalc 
des Asphaltes de France, Limited, and it shall he prepared and laid 
as follows: 

Preparation. The rock shall he finely crushed and pulverized j 
the powder shall then he passed through a fine sieve. Nothing 
wliatever shall he added to or taken from the powder obtained 
hy grinding the hituminous rock. The powder shall contain 9 
to 12 per cent natural bitumen; 88 to 91 per cent pure carbonate 
of lime; and must he free from quartz, sulphates, iron pyrites, or 
aluminum. 

Powder to 1)g Heated. This powder shall he heated in a suit¬ 
able apparatus to 200°-250° F., and must be brought to the ground 
at sucli temperature, in carts made for the purpose; tlien care¬ 
fully spread on the hinder foundation i^i’cviously prepared to such 
depth that, after having received its ultimate compression, it will 
liave a thickness of not less than 2 indies. 

Surface to he Rolled. The surface shall he rendered perfectly 
even hy rammers and smootliers, and shall he rolled with a steam 
roller wunghing not less than 250 pounds to the inch run, the 
rolling to continue for not less than 5 hours for each 1000 scpiare 
yards of surface in the case of Trinidad asphalt; in the case of 



}ntractoi\ wlieii required, shall lay a line or granite or syenite 
Lving blocks, as headers ; long and short stones alternating and 
othing into the pavement, laid on a foundation of 6 inches of 
ncrete, which must extend to the depth of the erossties and 
neath and around the girders and stringers; on which shall 
t laid a bed of fresh cement mortar, 2 inches in thickness; and 
L the mortar so laid shall be laid the stone blocks, the top sur- 
ee of which shall conform to the grade of the pavement. The 
ints of the blocks shall be filled with paving cement, as here¬ 
after described. 

Space within Car Tracks, Whenever the space within car 
iicks has been laid with granite or syenite blocks, the said space 
all be repaved with said blocks or said asphalt, according to 
e determination of the Engineer. 


REFINED ASPHALT 
Solid Bitumen Base 

Materials and Tests. The refined asphalt to be used for paving 
xtiires herein required shall be derived in the following 
inner: 

1. By heating cimde, natural, solid asphalt, requiring refine- 
mt, to a temperature of not over 450® F., until all the water 
s been driven oif. Crude, natural, solid asphalt shall be con- 
med to mean any natural mineral bitumen, either pure or 
xed wdth foreign matter, from which, through natural causes 
the process of time, the light oils have been driven off until it 
s a consistency harder than 100 penetration at 77° P. At least 
J per cent of tlie contained bitumen in the refined asplialt, which 
soluble in cold carbon disulphide, shall be soluble in cold carbon 
;rachloride. In no case shall such asphalt be prepared at the 
Inery wfith any product not hereinafter provided for. 

2. By the careful distillation of asphaltic petroleum with 
Qtinuous agitation until the resulting bitumen has a consistency 
t harder than 30 penetration at 77° P. 

(a) All shipments of material shall be marked with a lot 
number and penetration; and ten samples, taken at random 
from each lot, shall not vary more than 15 per cent from the 
average penetration, provided no part of any shipment shall 
be below 30 penetration at 77° P. 

(b) The solid bitumen so obtained shall be soluble in 
carbon tetrachloride to the extent of 981 per cent. 


penetration. 

(d) The solid bitumen at a penetration of 50 shall have 
a ductility of not less than 20 centimeters at 77° F. If the 
penetration varies from 50, an increase of at least 2 centi- 
metersjn ductility will be required for each five points in pene¬ 
tration above 50; and a corresponding allow,ance will be made 
below 50 penetration. This test shall be made with a briquette 
of cross section of one square centimeter, the material being 
elongated at the rate of 5 centimeters per minute. (Dow 
molds). 

Note.— Combinations of asphaltic bitumens having the ductility and other 
characteristics above mentioned are admitted under Section 2. 

3. Eefined asphalt produced by combining crude natural 
asphalt with either of the.following: 

(a) Eesiduums obtained by the distillation of petroleum 
oils as specified under fluxes. 

(h) Asphalts obtained by the distillation of petroleum oils 
as specified. 

Use of Bitumen Mixtures. Flu.rcs. In the use of these mix¬ 
tures of refined asphalts for asphaltic cements, only asphaltic 
or semi-asphaltic fluxes shall be used, except in those cases where 
the solid natural asplialt is of such character that when mixed 
with paraffin flux, without the addition of any other material, it 
will produce an asphaltic cement complying with the require¬ 
ments set forth nnder that head. In sucli cases any of the fluxes 
elsewhere specified may be used. 

Inspection. The preparation and refining of all asphalt ad¬ 
mitted nnder these specifications shall he subject to such inspec¬ 
tion at the paving plants and refineries as the Engineer may 
direct. 

Flux 

Material. The fluxing material may be a paraffin, a semi- 
asphaltic, or an asphaltic residue which shall be tested with and 
found suitable to the asphalts to be used. 

Tests. Penetration. The residuums must have a penetration 
greater than 350, Avith a No. 2 needle at 77° F. nnder 50 grams 
weight for 1 second. 

SolnhiUtjj. All residuums sliall be soluble in cold carbon tetra¬ 
chloride to the extent of 99 per cent, and must remain soft after 
heating for 5 hours at 400° F. 
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not volatilize more than 5 per cent of material when heated 5 
hours at 325"^ F. in a tin box 2-} inches in diameter, as officially 
prescribed. The residue after heating shall flow at 77° F. and 
shall be homogeneous and shall show no coarse crystals. 

(b) Semi-asphaltic residuum shall have the same general char¬ 
acteristics as paraffin residuum except that it shall have a spe¬ 
cific gravity of 0.94 to 0.98 at 77° F. 

Asphaltic Cement 

Proportions of Asphalt and Flux. Tlie asphaltic cement pre¬ 
pared from materials above designated shall be made up from 
the refined asplialt or asphalts, and the flux, where flux must be 
used, in such proportions as to produce an asphaltic cement of a 
suitable degree of penetration. The proportion of the refined 
asphalt, comprising the cement, shall in no case he less than 40 
per cent hy weight. 

When the weight of flux in the asphaltic cement prepared 
from solid natural asphalt exceeds 25 per cent thereof, asphaltic 
or semi-asphaltic flux shall be used. 

Refined asphalts and flux comprising the asphaltic cement 
shall, when required, be weighed separately in the presence of 
the authorized inspectors or agents of the Engineer. 

Method of Mixing. Refined asphalts and flux used in prepar¬ 
ing the cement sliall he melted together in a kettle at a tempera¬ 
ture ranging from 250° to not over 375° F.; and shall be 
thoroughly agitated when heated by air, steam, or mechanical 
appliances, until the resulting cement has become thoroughly 
mixed into a homogeneous mass. The agitation must be continued 
during the entire period of preparing the mixtures. Cement shall 
always be of uniform consistency and, if any portion should 
settle in the kettle, between intervals of using the same, it must 
be thoroughly agitated before being drawn for use. 

Tests, (a) Tlie asphaltic cement shall have a penetration of 
from 40 to 75, which shall he varied within these limits to adapt 
it to the particular asphalt used in the paving mixture and to the 
traffic and other conditions. The exact amount of penetration 
shall be fixed by the Engineer. 

(b) When 20 grams of the asphaltic cement of the penetration 
to be used in the paving jnixture shall be heated for 5 hours at a 
temperature of 325° P., in an oven as officially specified, there 
must not be volatilized more than 5 per cent of the bitumen pres- 



than one-half of the original penetration. 

(c) A briquette of the asphaltic cement, having a cross sec¬ 
tion of one square centimeter, Avhen at a penetration of 50, shall 
elongate to the extent of not less than 20 centimeters at 11^ F. 
If the asphaltic cement as used in the paving mixture varies from 
50 penetration, an increase of at least 2 centimeters in ductility 
Avill be required for each 5 points in penetration above 50, and 
a corresponding allowance will be made below 50 penetration. 
(Dow method.) 

Specifications for Sand and Binder Stone 

Sand. The sand shall be hard grained and moderately sharp. 
It shall be so graded as to produce, in the finished surface mix¬ 
ture, the mesh requirements elsewhere herein specified. It shall 
contain not to exceed 6 per cent of sand that Avill pass a No. 200 
mesh sieve. 

Binder Stone. Stone to be used for asphaltic concrete binder 
shall be hard and durable, free from all foreign substances, and 
of uniformly varying sizes, from 1 inch down. 

Laying the Pavement 

Asphaltic Concrete Binder. Freparaiion, Asphaltic concrete 
binder shall be made as follows: The binder stone and sand as 
above specified shall be heated to 200°-325° F. in suitable appli¬ 
ances. Stone and sand shall be measured ofi separately; and 
then be mixed with sufficient asphaltic cement prepared as here¬ 
tofore specified, in such proportions that the resulting aggregate 
Avill contain by weight material passing a No. 10 mesh screen, 
between 25 and 35 per cent and bitumen in quantity from 5 to 8 
per cent of the entire mixture. 

Binder thus prepared shall be a compact mass containing a 
minimum of voids. 

Laying. The asphaltic concrete binder shall be brought to 
the Avork in wagons covered Avith canvas or other suitable mate¬ 
rial, and upon reaching the street shall have a temperature of 
200°-325° F. It shall be placed upon the concrete foundation 
and raked to a uniform surface to such depth that, after being 
rolled and thoroughly compacted, it shall haA’^e an average thick¬ 
ness of 1 inch and shall be 2 inches below, and parallel to, the 
surface of the finished j^avement. The surface, after compres¬ 
sion, shall shoAV at no place an excess of asphaltic cement, and 


dust and smoothers. Any asphaltic concrete binder broken up 
during the process of laying must be removed and replaced with 
new material. No more binder shall be laid at any one time than 
can be covered by a 2 days’ run of the paving plant on surface 
inixture. 

Asphaltic Surface Mixture or Wearing Course. Specifications, 
The surface mixture shall consist of asphaltic cement, Portland 
cement or stone dust, and sand proportioned by weight, so that 
the resulting mixture will contain average proportions of the 
whole mixture as follows: 


Bitumen soluble in cold carbon disul¬ 
phide . 9.5 to 13.5% 

Portland cement or stone dust pass¬ 
ing a No. 200 sieve. 10.0 to 15.0% 

Sand passing a No. 80 sieve. 18.0 to 36.0% 

Sand passing a No. 40 sieve. 20.0 to 50.0% 

Sand passing a No. 10 sieve. 8.0 to 25.0% 

Sand passing a No. 4 sieve. Up to 10.0% 


Note. —Sieves to be used in the order named. 

The item designated as ‘‘Portland cement or stone dust pass¬ 
ing a No. 200 sieve”, within the limits named herein, includes, 
in addition to the Portland cement or stone dust, fine sand passing 
a No. 200 sieve not exceeding 4-J per cent of the total mixture, 
and such 200-niesh mineral dust naturally self-contained in the 
refined asphalt. 

Mixing, Sand and asphaltic cement shall be heated separately 
to about 300° P.; the maximum temperature of the sand at the 
mixers shall in no case be in excess of 375° P. and the maximum 
temperature of the asphaltic cement shall not exceed 325° P. at 
the discharge pipe. The Portland cement or stone dust shall be 
mixed with the hot sand and in the required proportions; and 
then these shall be mixed for at least 1 minute, with the asphaltic 
cement at the required temperature and in the proper propor¬ 
tions, in a suitable apparatus so as to effect a thoroughly homo¬ 
geneous mixture. 

The proportion of asphalt cement shall at all times be deter¬ 
mined by actual weighing with scales attached to the asphaltic 
cement bucket. The weight of the bucket shall be checked up at 
least twice every day. 

The Portland cement or stone dust and sand must also be 
wpio’hp.d unless a, method of P’Ojo’inP’ n.nnroved hv the Pnp’ineer 









specifications throughout the process of manufacture, the con¬ 
tractor shall provide and maintain at the plants suitable regis¬ 
tering thermometric instruments to be approved by the Engineer. 
Proper weighing devices must also be installed and maintained 
for the determination of the quantities of materials used. 

The Contractor shall furnish every facility for the verification 
of all scales or measures. 

The sand gradings and bitumen may be varied within the 
limits designated at the discretion of the Engineer. 

Laying the Wearing Surface, The asphalt wearing surface 
shall be hauled to the work in wagons provided with a canvas 
or other suitable cover. As placed in the street it shall have a 
minimum temperature of 250°-280‘^ P. as suitable for the asphalt 
used. It shall be dumped at such distance from the work that 
all of the mixture can be turned and distributed to the place 
where it,is to be raked; and shall be spread, while hot, to such 
depth upon the asphaltic concrete binder—^^vhich must be thor¬ 
oughly dry, free from leaves, or other foreign matter—that after 
receiving its ultimate compression by rolling, it shall have an 
average thickness of two inches. The initial compression shall 
be effected by means of a small roller, after which a small amount 
of Portland cement or mineral dust shall be swept over the sur¬ 
face. Final compression shall be effected by a roller of not less 
than 200 pounds per inch tread. The rolling shall be carried on 
continuously at the rate of not more than 200 square yards per 
hour. 

All tests herein provided must be conducted according to offi¬ 
cial methods on file in the office of the Chief Engineer. All pene¬ 
trations indicated herein, unless otherwise specified, refer to the 
depth of penetration in hundredths of a centimeter of a No, 2 
cambric needle weighted to 100 grams at 77° P. acting for 5 
seconds. 

No asphalt shall be laid when, in the opinion of the Engineer, 
the weather conditions are unsuitable for its proper laying; and 
no asphalt shall be laid unless the surface on which it is to be laid 
is dry. 

After the surface shall have been finished, no horse or vehicle 
traffic of any kind shall be permitted on the pavement until it 
shall have hardened sufficiently. 

Should an asphalt pavement have to be laid adjacent to the 
tracks of a street railroad, granite paving blocks will be laid next 
to the track, for which the Contractor will be paid the ^^rice 


The top of tlie blocks shall be even with the surface of the tread 
of the rail, which must conforai with the grade of the street. The 
blocks shall be laid before the wearing surface is laid upon the 
driveway, thoroughly backed -with cement concrete, carefully 
rammed to a fiian bed. All joints must be thorouglily filled with 
cement grouting composed of one part fresh ground Portland 
cement and one part clean approved sand. 

Asphalt-filled manhole covers and frames, when ordered by 
the Engineer, shall be placed on all manholes where such frames 
and covers have not already been placed. Payment for all such 
fram(>s and covei\s will be made at the prices named in the 
proposal. 

WOOD=BLOCK PAVEMENT 

Material Specifications. The wood-block pavement layer shall 

be.inches thick, as required by the traffic and conditions 

of the street; and constructed of the materials and in the manner 
hereinafter s])ecified. 

Long-Leaf Yellow Pine. The wood from which the blocks are 
made must be regular, sound, commercial, merchantable, long-leaf 
yellow pine, wdiich shall be well manufactured, saw-butted, free 
from large coarse knots or very coarse grain, and free from the 
following defects: uilsouikI, loose, and hollow knots, worm holes, 
Iviiot holes; through, round, or other objectionable shakes; wane, 
checks, hark; incipient or other decay. 

Other Woods. Other woods, as Oregon or Washington Doug¬ 
las fir, scientifically and practically equal or superior to the above 
jiientioned long-leaf pine, which can be equally Avell creosoted 
and which are satisfactory to the City Engineer, can be used, pro¬ 
vided that only one kind and quality of wood is used on the same 
street or contract and further provided that only one kind of 
wood is treated and creosoted at one time. 

Wood Blocks, The paving blocks, cut from the lumber or 
wood above specified, shall be Avell manufactured, truly rectangu¬ 
lar, and uniform. They shall be dressed on all sides; except the 
top and bottom, both of wdiicli shall be evenly and smoothly 
sawed. No block shall vary in width and depth more than one-six¬ 
teenth of an inch from others used on the same street or contract. 

The depth shall be.inches as already specified. The 

length shall be not less than 6 nor more than 10 inches. The width 
sliall be not less than 3 nor more than 4 inches, provided that all 
blocks used in one street or contract shall be of the same width. 





treated, preserved, or creosoted as hereinafter specified and each 
block shall contain at least 18 pounds of creosote oil per cubic 
foot of wood; or when a block contains much natural pitch it 
shall receive as much creosote as can be forced into it by the 
same process and pressure as is used in the treatment of blocks 
of the same kind of wood which will receive 18 pounds of creosote 
oil per cubic foot; provided, however, that the combined creo¬ 
sote and natural pitch in all blocks be at least 19 pounds per cubic 
foot. 

QuaUiy Tests. The creosote oil shall be a dead oil of coal tar 
or a coal-tar product. It shall not contain more than 3 per cent 
of water; and if it does contain this amount of water, a corre¬ 
sponding correction must be made so that an equivalent addi¬ 
tional amount of creosote is forced into the blocks. It shall 
contain only traces of acetic acid and acetates. Its specific gravity 
at 100° F. (38° C.) shall be at least 1.03 and not more than 1.10, 
so as to assure its thoroughly penetrating the wood blocks. It 
]nust not leave more than a trace on a filter paper when filtered 
between 60° F. and 77° F. Fractional distillation of 100 grams 
of the creosote oil shall produce percentages of dry oil by weight 
within the following limits: 

bp to 150° C. (302° F.) no distillate 

Between 150° C. (302° F.) and 170° C. (338° F.) not to exceed 1.5 per cent 

Between 170° C. (338° F.) and 235° G. (445° F.) not to exceed 33.0 per cent 

Between 235° 0. (455° F.) and 300° C. (572° F.) not to exceed 35.0 per cent 

The residue shall be soft and adhesive. The creosote oil shall 
contain about 25 iier cent of crys.tallizable naphthalene and at 
least 15 per cent anthracene oils. At least 95 jier cent of the 
creosote oil shall be equally soluble in carbon bisulphide and in 
absolute alcohol. 

Treating the Blocks, Sterilizing, The wood blocks, after being 
cut and ready for treatment, shall be placed in a suitable iron 
receptacle or cylinder and there sterilized with dry steam under a 
pressure of at least 30 pounds, and not to exceed 50 pounds per 
square inch during at least 3 hours and as much longer, not to 
exceed 7 hours, as the condition of the wood and the season of 
the year requires. The temiDerature within the cylinder during 
the process of steaming shall he between 250° F. and 280° F. At 
intervals during this process the condensed steam, sap, and other 
liquid matter shall be drawn from the receptacle by means of 
vrIvps. At thp p.ninnlpt.ioii of tlin stoaminp' nrocess. all condensed 



C 3 "linder shall then be closed and a vacuum pump shall imme¬ 
diately produce, as quickly as possible, a vacuum of at least 
24 inches, and as much more as may be necessary; this vacuum 
shall be maintained in the cylinder until moisture and gases cease 
to come from the cylinder. During this process the wood blocks 
within the cylinder shall be kept hot by means of steam coils 
within it. 

Forcing Creosote Oil into the Blochs. Immediately after the 
vacuum treatment and while the vacuum exists, the creosote oil 
at a temperature between 180° F. and 200° F. shall be run into 
the cylinder and forced and maintained under such pressure that 
the wood blocks shall absorb and be impregnated w-itli creosote 
oil to the amount as required above. The excess of creosote oil 
in the cylinder shall then be withdrawn; the blocks drained and 
prepared for shii:)ment. 

Water Absorption, The blocks when ready for use shall not 
absorb more water than an average of per cent of their dry 
wmight, after being heated at 100° F. during 12 hours and then 
placed under water 12 hours. 

Indentation Pressure Test. The blocks ready for use must 
meet the indentation pressure test made as follows: The blocks 
to be tested are first dried at 100° F. during 12 hours. Then a 
polished steel die of 1 square inch on its lower face, with square 
edges and corners, and perpendicular sides, is placed on a dried 
block, firmly supported in a compression testing machine. A i^res- 
s]ire of 8000 pounds is applied quickly and maintained exactly 1 
minute. The die must not descend and indent the block more 
than one-eighth of an inch. The measurements are to be taken 
from the time when the die is lightly pressed against the block to 
the instant the 8000-pound pressure has been applied 1 minute. 
The die is placed anywliere within one-half inch of the edges of 
the block and so as to compress lengthwise the wood fibers. 

Inspection of Blocks. The wood blocks shall be inspected by 
the City Engineer at the place of manufacture, or on arrival in 
the city where they are to be used, or when piled adjacent to the 
street to be paved. All blocks not in conformity with the require¬ 
ments of these specifications -vvill be rejected and must be removed 
from the locality of the pavement to be laid. 

Laying Blocks. The wood blocks are to be laid upon the 
mortar bed immediately after the said bed is ready to receive 
them. Except when otherwise directed by the City Engineer, 
the blocks are to be laid with close joints and at right angles 


joints shall he covered hy a lap of at least 3 inches. No closure or 
end blocks less than 3 inches long shall he used. 

Tight Join ts and 1\ oiling. The blocks shall he driven or forced 
together as closely as possible during laying, and shall be properly 
rolled or rammed to a firm bearing and uniform surface. 

Defective Blocks, No rolling or ramming shall be done within 
10 feet of‘the surface where blocks are being laid. All blocks 
which are broken, split, or otherwise damaged, defective, or dis¬ 
placed shall be removed immediately after rolling or ramming 
and replaced with sound blocks. 

Filling Joints. After the blocks have been laid and properly 
rammed, their joints shall be filled or grouted Avitli either a suit¬ 
able bituminous paving joint cement approved by the Engineer, 
or by a cement grout. The bituminous cement must be such as 
not to be too soft in warm weather, and not too brittle in cold 
Aveather to be a durable and adhesive filler. It must be heated 
until it is so liquid that it will run freely into and fill the joints. 
The cement grout shall be composed of two parts of clean sand 
and one part of an approved brand of Portland cement, mixed 
to a perfectly liquid form; and the surface of the block shall be 
slushed Avith the same, and the joints shall be sAA^ept until they 
are completely filled. 

Surface Sand. Immediately after the grout or bituminous 
cement has filled the joints, there shall be spread over the entire 
pavement a one-half-inch layer of clean, very coarse, dry sand; or a 
layer of clean, hard, dry, crushed stone screenings Avith particles 
not exceeding one-fourth inch and not smaller than one-thirty- 
second of an inch in siiie. This layer of either coarse sand or 
crushed stone screenings is to remain on the pavement AAdiile it is 
subjected to traffic for a period of at least a month, or until any 
excess is removed as far as possible or necessary by the City. 

Expansion Joints. Expansion joints shall be constructed 
betAveen the curbs and wood paving blocks to provide for the 
possible expansion and contraction of the blocks by heat or cold 
or other conditions. These expansion joints shall be constructed 
from three-fourths incli to 1 inch Avide, according to the Avidth of 
the street, as directed by the Engineer; and shall extend the Avhole 
depth of the blocks; and shall be filled Avith a suitable bituminous 
paving joint cement acceptable to the Engineer. Expansion joints 
of any required Avidth shall be constructed at such other locations 
as the Engineer may direct. Expansion joints must be completely 
filled Avith suitable strips of AAmod previous to filling the joints Avith 



be xree rrom all surplus materials as soon as tlie contractor lias 
finished paving the street. 


GRANOLITHIC SIDEWALK PAVEMENTS 

Bed. The sidewalk shall be excavated and graded from the 
curl) to the house line, or to the width required, to a subgrado 
181 inches below and parallel to the top of the finished pavement. 
The bed shall be thoroughly compacted by ramming to the pre¬ 
scribed lines. 

Cinder Foundation. On the subgrade so prepared a founda¬ 
tion of clean, hard coal cinders, not less than 14 inches thick, shall 
be placed in two 7-inch layers, which shall be 'well consolidated 
by ramming with a rammer weighing at least 75 pounds, and 
having a face at least 8 inches square. 

The cinders shall be well watered during ramming, and the 
top surfaces shall be brought to a height exactly 4J- inches below 
and parallel to the hiiished surface. 

Concrete Base. On this cinder foundation shall be placed 3 
inches of Portland cement concrete. This ba§e shall be cut by 
joints into blocks not larger than 6 feet square, the joints to 
extend clear through the concrete. 

Wearing Course. On this concrete base, and before the con¬ 
crete has attained its initial set, shall be placed the finished or 
•wearing course. This course shall consist of a stiff mortar com- 
IDosed of equal parts of Portland cement and the sharp screenings 
of crushed graziite or stone of equal quality, to be approved by 
the Engineer, the largest particles of which shall pass through a 
three-eigliths-inch ring; and it shall be free from dust, loam, or 
earthy substances j and shall be laid to a full depth of 1-J- inches, 
carefully floated and troweled to a smooth, even surface. A drier 
mixed in the proportion of 1 part sand to 2 parts Portland cement 
shall be sprinkled in a dry state over the surface, and then floated 
and troweled. This treatment shall be repeated 3 times; after 
which the joints shall be cut through the wearing surface directly 
over the joints in the concrete base, troweled with a small jointer, 
and the entire surface indented in a manner to be approved by 
the Engineer. 

Tinting. When directed, the drier mixture shall receive the 
blue, black, or other tinting matter to produce the shade approved 
by the Engineer. 

Sprinkling. When the pavement is completed, it shall be kept 
covered for 3 days, during which time it shall be kept moist by 



For brick sidewalk paving tlie sidewalk shall be excavated or 
filled and graded from curb to house line or to the width required; 
and firmly and uniformly compacted, by ramming or roiling, to a 
subgrade of not less than 6 inches below the intended finished 
grade of pavement, and parallel to it. All soft and spongy places 
shall be dug out and properly refilled. Upon the bottom so 
formed shall be placed a layer of sharp clean bar sand, upon 
which the paving brick shall be laid. The bricks sliall be straight, 
liard, first quality paving bricks laid in the best workmanlike 
manner. Samj^les of bricks must be submitted for approval at 
least 10 days before they are desired for use. 

SODDING 

Quality of Sod. The Contractor shall furnish and place grass 
sod on the slope of the embankment and at other places as 
directed by the Chief Engineer. The sod shall be of good quality 
of earth covered with heavy grass; sound and healthy; free from 
weeds; at least 1 foot square and 2 inches thick; cut wdth a bevel 
on the sides so that when laid they wall lap at the edges. No poor, 
lean, or broken sod will be allowed in the work. 

Laying. The sod shall be carefully set so as to have a full 
bearing on their lowmr surfaces, and shall be properly rammed 
and well rolled, and wdierever required by the Chief Engineer they 
shall be XDinned dowm with wooden pins not less than 12 inches 
long. The surface of the top soil shall be dampened immediately 
before laying the sod. Care shall be taken to have all surfaces 
conform to the proper lines and grades, and any sliding or settling 
which may occur, before the final acceptance of the work, shall 
be repaired by the Contractor. 

Grass sodding, in place, shall be paid for at the price given in 
the proposal. 

GENERAL SPECIFICATIONS FOR THE DESIGN OF 
ELEVATED TANKS AND STANDPIPES 

LOADS 

Definitions. (1) The dead load shall consist of the wmight of 
structural and ornamental steehvork, platforms, roof construc¬ 
tion, piping, etc. 

(2) The live load considered shall be the contents of tanks^ 
the movable load on platforms and roofs, and the ’wind pressure. 



(4) Tlie live loads on platforms and roofs shall be taken at 
30 pounds per square foot or a 200-pound concentrated load 
applied at any point, 

(5) The wind pressure shall be assumed at 30 pounds pei 
square foot, acting in any direction. The surfaces of cylindrical 
tanks exposed to the wind shall be calculated at two-thirds of the 
diameter multiplied by the height. 

(6) The movable live load on platforms and roofs shall not 
be considered as acting together with the wind pressure. 

UNIT STRAINS 

Sums of Dead and Live Loads. All parts of the structure 
shall be proportioned so that the sum of the dead and live loads 
shall not cause the strains to exceed those given in Table I. 

TABLE I 

Maximum Tension, Compression, and Shearing Stresses for 
Tanks and Standpipes 


Strains in Various Members 

Pounds per 
S guARE Inch 

Tension in tank plates (net area) 

Tension in other jjarts of structure (net area) 
Compression (reduced) 

Shear on rivets and pins 

Shear on holts and field rivets 

Shear in plates (gross section) 

Bearing pressure on rivets and pins 

Bearing pressure on field rivets 

Fiber strain in pins 

12,000 

16,000 

16,000 

12,000 

9,000 

10,000 

20,000 

18,000 

24,000 


Compression Factor. For compression members, the permis¬ 
sible unit strain of 16,000 pounds shall be reduced by the formula 

I 

p = 16,000 —70 — 

where p = permissible working strain in compression, in pounds 
per square inch 

Z = length of member, from center to center of connec¬ 
tions, in inches 



Wind Stresses. Stresses due to wind may be neglected if they 
are less than 25 per cent of the combined dead and live loads. 

Unit strains in bracing and other members taking the wind 
stresses maybe increased to 20,000 pounds per square inch, except 
as shown above. 

The pressures given in Table II will be permissible on founda¬ 
tion and bearing plates. 

TABLE II 

Maximum Allowable Pressures on Foundation and Bearing Plates 


Foundation Material 

Tons ter Sq. Ft. 

Soft clay 

1 

Ordinary clay 

2 

Dry sand and dry clay 

3 

Hard clay 

4 

Gravel and coarse sand 

6 

Bearing Plates 

Lbs. I’er Sq. Ik. 

Brickwork with cement mortar 

200 

Portland cement concrete 

350 

First-class sandstone 

400 

First-class limestone 

500 

First-class granite 

.600 


DETAILS OF CONSTRUCTION 

Calking. The plates forming the sides of cylindrical tanks 
shall be of diiferent diameters, and shall be calked from the 
inside. No foreign material shall be allowed when calking. 

In oil-tank work, both the inside and the outside of the tank 
shall be beveled for calking. 

Joints. Joints for horizontal seams and for radial seams in 
the spherical bottoms of tanks shall preferably be lap joints. 

For vertical seams lap joints shall be used for one-fourth-, five- 
sixteenths-, and three-eighths-inch plates; for all other thicknesses, 
butt joints with double and triple rows of rivets on both sides of 
joint shall be used. 

Rivets. Rivets five-eighths inch in diameter shall be used for 
one-fourth- and five-sixteenths-inch plates; rivets three-fourths inch 




bottoms shall never be less than that of the lower ring in the cylin¬ 
drical part of the tank. 

The facilities at the plant where the material is to be fabri¬ 
cated will be investigated before the material is ordered. 

All plates shall be punched before being bevel sheared for 
calking. 

Spherical Bottoms. Eadial sections of spherical bottoms shall 
be made in duplicates of the number of columns supporting the 
tank, and shall be reinforced at the lower parts, where holes are 
made for piping. 

When the center of the spherical bottom is above the point of 
connection with the cylindrical part of the tank, there shall be 
provided a girder at said point of connection to take the hori¬ 
zontal thrust. The horizontal girder may be made in connection 
with the balcony. This also applies where the tank is supported 
by inclined columns. 

The balcony around the tanks shall be 3 feet wide with a one- 
fourth-inch floor plate, and shall have a suitable railing 3 feet 6 
inches high. 

The upper parts of spherical bottom plates shall always be 
connected on the inside of the cylindrical section of the tank. 

Connections between Tower Columns and Tank. In order to 
avoid eccentric loading on the tower columns and local stresses in 
spherical bottoms, the connections between the columns and the 
sides of the tank shall be made in such a manner that the center 
of gravity of the column section intersects the center of connec¬ 
tion between the spherical bottom and the sides of the tank. 
Enough rivets shall be provided above this intersection to 
transmit the total column load. 

If the tanks are supiDorted on columns, riveted directly to the 
sides, additional material must be provided in the tank plates 
riveted directly to the columns to take the shear. The shear may 
be taken by providing thicker tank plates or by reinforcement 
plates at the column connections. Connections to columns shall 
be made in such a manner that the efficiency of the tank plates is 
not less than that of the vertical seams. 

High Towers. For high towers, columns shall have a batter 
of 1 to 12. The height of the tower is understood to be the dis- 



, . , , ^ ludsuijiy TO tile 

Kl)li(M'i(*tU liottoin, or tJie flat bottom, witli the 
the tank. 


eoiuiection of tlii! 
C3^1iiidrical part oi' 


Standpipes. Ihe bottom plates of standpipes shall be not 
ess than bv(!-sixtnentbs inch thick, and shall he provided vith 
tapped Jioles, 1,| inches in diameter, witli screw pings spaced at 
4- not cenlnrs to allow a filling of cement on top of the masoni’v, 

wlnhi tlie bottom is lieing erected, in order to secure tlie proper 
hoaring. ^ ^ 


Nai r the bottom of the standpipe there shall be provided one 
hy LS-iiudi manhole of elliptical shape. 

. of each tank and standpipe there shall be pro- 

yulod one Z-bar acting as a support for the painters^ trolley and 
tor the stiffening of the tank. The section modulus of the same 
2)2 

sliall be ]Jot less thanwhere D is equal to the diameter of tlie 


tank, in feet. If the iij^per part of the tank is held by the roof 
construction, tliis may be reduced. 

. Angles on Large Tanks. On large tanks, circular 

stifimiing angles shall be provided in order to prevent the tank 
l)lat(^s from buckling during windstorms. The distance between 
tlic angles sliall be located by the following formula: 



where approximate distance between angles, in feet 
/ = thickness of tank plates, in inches 
D = diameter of tank, in feet 

Roof Plates. The top of the tank will generally be covered 
Avitli a conical roof of thin plates, ajid the pitch shall be ,1 to 6. 
-h'or tanks up to 22 feet in diameter, the roof plates will be 
assnnnul to be self-supporting. If the diameter of the tank 
exceculs 22 feet, angle rafters shall be used to support the roof 
plates. 

Plates of the following thicknesses will be assumed as self- 
su])porting for various diameters: three-thirty-seconds-inch plate, 
up to a diameter of IS feet; one-eighth-incli jdate, up to a diam- 
cIcM’ of 20 feet; tliree-sixteenths-iiich plate, up’to a diameter of 
22 feet. 

Rivets in the roof plates shall be from one-fourth to five-six- 
ttH^nths inch in diameter and shall be driven cold. These rivets 


be provided, for the safety of the men operating the trap¬ 
door. 

An ornamental finigtl shall be provided at the top of the 
roof. 

Ladder. A ladder 1 foot 3 inches wide shall be provided from 
a point abont 8 feet above the fonndation to the top of the tank, 
and also one shall be provided on the inside of the tank. Bach 
ladder shall be made of two 2 J- by §-inch bars with three-f onrths- 
ineh rungs. On large high tanks, 30 feet or more in diameter, a 
walk shall be provided from the column nearest the ladder to the 
expansion joint on the inlet pipe. 

Overrun. In designing tanks, 6 inches additional height shall 
be allowed for overrun. 

Bracing. The bracing in the towers shall not be adjust¬ 
able. 

Anchor Bolts. The size of the anchor bolts shall be deter¬ 
mined by the uplift when the tank or standpipe is empty. The 
unit strains in the anchor holts shall not exceed 15,000 pounds 
per square inch, and the minimum section shall be limited to a 
diameter of 1-f inches. 

Miscellaneous. The concrete shall he assumed to have a 
weight of 140 pounds per cubic foot and shall he sufficient in 
quantity to take the uplift. 

Any parts of the tank, standpipe, or tower, in which difficulties 
may arise in field riveting, shall be assembled in the shop, and 
marked properly before shipment. 

The structural material shall conform to the ‘^General Speci¬ 
fications for Steel Eailroad Bridges” as adopted by the American 
Eailway Engineering and Maintenance of Way Association. 

The workmanship shall he in accordance with the Manu¬ 
facturers^ Standard Specifications of Feb. 6, 1903. 

Before leaving the shop all work shall be painted with one 
coat of approved paint, excepting the laps in contact on the tank 
work. All parts which will he inaccessible after erection shall be 
well painted. After erection, the structure shall be covered with 
one coat of the same paint. 

Three-ply frost-proof casing shall he provided, if necessary, 
around the inlet pipe. This casing shall be composed of two 
layers of 1- by 2-]-inch lumber, and each layer shall he covered with 
tar paper, and one outside layer of by 2-i-inch dressed and 
matched flooring. The lumber shall he in lengths of about 12Jeet. 
A 1-inch air space shall be provided between the layers of lumber, 
and wood rines or senarators shall be nailed to them everv 3 feet. 


L.UiMKAL;i, OR ARTICLES OF AGREEMENT 

Nature and Purpose. A contract is an agreement between 
two or more parties to do a certain thing, such as delivering 
material, performing work, etc., and is based upon a mutual 
uiKlerstandiiig between the parties to the agreement as to the 
nature of the work to bo done, the kind of materials to be sup- 
pli(Hl, etc., and the amount of the consideration to be paid. 

.hverytliing that 'will jn'event misunderstanding as to the 
intcmtion of the parties to the contract should be embodied in 
and lorjii a part of the contract. Hence, as already stated, the 
advertisement, the proposal, the drawings, the specifications, and 
tlu^ writt(*n articles of agreement should all form essential parts 
oi th(‘ (‘ontract. Tliere should be as many copies of the con¬ 
tra (d: (‘xiauited as there are i:)artics to it, each party retaining a 

Number of Parties to a Contract. It is claimed by some 
a.n1hoi*iti(‘s that tliere can be but two parties to a contract. How- 
I'ver, we liave many examples of agreements between corpora¬ 
tions, wlu're there are as inany j)arties to the contracts as there 
are intei'csts. Tliei’e are also contracts between financiers, pro¬ 
moters, engineers, and contractors often involving many parties. 

ESSENTIAL ELEMENTS 

Tlu^ four essmitial elements of all contracts, without which no 
contract is valid, are as follows: 

(1) Ap})ropriate parties; or parties with capacity to con¬ 
tract. 

(2) Mutual consent to the terms of the agreement—a 
mutual understanding. 

(2) A definite subject—matter to he acted on. 

(-(•) A valid or lawful consideration, actual or presumed— 
a vsomethiug in exchange for its legal equivalent. 

The Parties. To every contract there must he at least iivo 
pariirs, but there mav be more than two. The parties may he 


foiirtli part. The party who has something to he done, or who is 
to pay the money, is generally designated as the party of the first 
part. The person or corporation who proposes to do the work 
for a consideration, or to sell something, is generally designated 
as the party of the second part, although there is no fixed rule in 
this matter. 

Appropriate Parties, Any person, firm, or corporation maij be 
a covipctcnt party. There are exceptions to every rule. Generally 
corporations may contract only within the scope of their charter 
and by-laws by which tliey are usually limited. 

Generally speaking, any person of sound mind and legal age 
may make a contract. There are, however, exceptions differing 
in different localities. As an instance, married women are limited 
in their right to make contracts in certain States. But as their 
powers are being extended, a local attorney at law should be con¬ 
sulted in making contracts with them. 

A contract with a person of unsound mind is not binding upon 
the weaker person. 

Unsoundness of mind may be either temporary — as, from 
intoxication—or constitutional. When, therefore, there is the 
slightest evidence of mental unfitness, no contract should be made, 
as litigation is thereby courted. It is needless to say that a con¬ 
tract should never be executed under threat. 

Corporations. In a contract, a corporation is considered as a 
single individual, regardless of the number of its members. It 
is of the greatest importance that it be known which officers of a 
company are authorized by its charter or by-laws to execute con¬ 
tracts. The president and the vice-president of a corporation are 
generally authorized to execute contracts for their company. The 
execution is usually witnessed by the officers’ signatures and the 
seal of the company, attested by the secretary, the signatures 
generally being acknowledged before a notary public or a com¬ 
missioner of deeds. Important contracts shall also have the 
approval of the board of directors of the company. It is impor¬ 
tant tliat the limitation of the powers of the company’s charter 
be known before the contract is drawn. 



X cx.. uj ramcH, Tile parties to a contract must be 

so i.ully clescri])ed tliat there can be no mistake made as to their 
identity. A liriii s fnll name and place of business, together with 
tlie names of the individuals comprising it, should be given. An 
individual sliould be ideiitified by his residence and occupation 
and a corporation by its full title, and the name of the State or 
(Jountry wiierein it was incorporated. 

Signatures to Agreements It is necessary that the names of the 
PtUties used in the body of the agreement be exactly in accord 
Avitli tile signatures at the end thereof; discrepancies in the names 
iuight invalidate the contract. 

Unilcd Stales Govermnent a Party. The United States Gov¬ 
ernment cannot be sued for noncompliance with a contract, 
altliough it may bring suit against the other party to the con¬ 
tra,ct—so a State may not be sued by an individual. A public 
ohicial cannot be hold personally liable for obligations made by 
liim in his official capacity. 

Mutual Consent. A contract is not legal unless both parties 
thereto have agreed to the same thing. 

Hence an offer must be accepted before it becomes binding 
cuid until accepted may be withdrawn. It has been said that an 
otfm- by letter should be accepted by return mail; an offer by 
tedegram, by return telegram, etc. All offers should be in writing 
to (diminate controversies; therefore they should be accepted or 
rejected pronijiitly. 

If the jiarty accepting impose any new conditions, they, in 
turn, must be agreed to by the other party, before a contract can 
bo entered into. 

Subject Matter. The subject matter of a contract may be 
an,ytiling that is not immoral or illegal, and it must concern some 
act to be carried out. The subject matter must be described so 
i'nlly and clearly that both parties will understand all conditions 
of the agreement, as a contract that is obscure or ambiguous 
leads to controversy and perhaps litigation. In case of dispute 
as to the meaning of tlie subject matter, custom and usage have 
great Aveight in the courts. 



ANALYSIS OF CONDITIONS 


Provide for all Conditions. It is of great importance that all 
probable and possible events in connection with the contract be 
foreseen and provided for in drawing the agreement. It requires 
great experience and ability to be able to foresee and provide for 
all conditions that may arise in the course of the work. It is, 
therefore, best for the Engineer to follow the standard form of 
some acknowledged authority until he becomes experienced in 
contract drawing, making such changes as are necessary to suit 
his conditions. 

Duties of Parties, Each contract must stand on its own basis; 
that is to say, where the work to be done is legal; methods of 
doing it legal; the parties making it competent to act; and the 
agreement set forth in writing. The agreement so made becomes 
laAV between the parties. In ease of disputes the courts can 
only construe contracts, so as to determine what the intentions 
of the parties were; hence the necessity of the contract specifi¬ 
cally setting forth the duties and obligations of the respective 
parties thereto. It must be remembered that though the Engineer 
draws the contract, the courts may be called upon to construe it. 

Guaranty.- A guaranty in the form of a bond or certified 
check is generally required of bidders on public works. This is 
to reimburse the owner for the cost of re-advei'tisement and delay 
in case the successful bidder fails to execute the contract, and to 
compensate for loss or damages incident to delay in completion 
of the work, caused by the failure of the bidder. 

Bond. A surety bond, to enter into contract, should be re¬ 
quired of the Contractor on all contracts for public works, and 
on all other important contracts (the amount of such bond being 
set forth in the notice to bidders), for the faithful performance 
of the contract and prompt payment for labor and material, and 
as a protection to the Company against all damage to persons or 
property caused by negligence of the Contractor or his employes. 

In some contracts for public Avorks, one bond is required to 



ciuvtjr Liiti puriormaiice oi ine contraci; auoLner one to ijroLCCt 
tlie material, men, and labors and still others, covering other 
requirements due to local laws. There is no rule for the amount 
of the bond to be given by the Contractor. Bonds must gcneraJly 
be sued upon in order to recover, throwing the burden of proof 
upon the Company. 

Payment Clauses. In the payment clauses in the contract, 
under various conditions, the Engineer is authorized to Avithhold 
payment until the objectionable conditions are removed by tlic 
Contractor. It is, therefore, sometimes considered that a ^Svith- 
held payment’’ is one of the best means of securing the desired 
end—the old story of “touching a man’s pockotbook” to gain 
results. The withheld payment throws the burden of proof on 
the Contractor, in ease of dispute; is simple and direct, and, there¬ 
fore, easy of application. It has been said Avith truth that “the 
guaranty of good Avork is intelligent and faithful inspection, AAuth- 
held payments, and the Contractor’s bond.” 

Arbitrators. The employment of the arViiraiion clause is not 
to be recommended, as in case of controversies it is rare that the 
parties to the contract Avill abide by the conditions of the arbitra¬ 
tion clause, generally preferring to throAV the dispute into the 
courts, rather than trust their interests to the unknown qualifica¬ 
tions of arbitrators. 

They may decline even to appoint arbitrators. If, hoAvever, 
each party appoints an arbitrator to act in the matters of con¬ 
troversy and executes an instrument agreeing to abide by the 
decision of the arbitrators chosen, according to the terms of the 
contract, they are irrevocably bound by the findings of the board. 
The following clause has been used by the Avriter in a f cav cases: 

Arhitraiion, In the case of any difference or dispute arising 
between the Company and the Contractor, during the execution 
of the Avork, other than the meaning of the specifications and 
draAvings, which shall be interpreted by the Engineer, the same 
shall be referred to 3 disinterested arbitrators, one to be appointed 
by each of the parties to this contract and the third by the two thus 
chosen, the decision of any 2 of whom shall be final and binding 
on the narties thereto; and cost and ex-nenses of said arbitration. 



Manufactured Products. In contracts involving the supply of 
manufactured- materials such as structural steel or building 
materials, when the party supplying same is subject to strikes, 
floods, etc., a clause such as the following is often inserted in the 
contract to limit the liability of the Contractor, and is considered 
equitable. 

Strikes, Floods^ etc. The times herein mentioned for comple¬ 
tion of the work are subject to delays due to transportation, 
strikes, fires, floods, storms, or other causes beyond the Con¬ 
tractor's control. Should the work be delayed by any of the 
foregoing causes, the Contractor shall have additional time, not 
less than the extent and sum of said delays, in which to complete 
his work under this contract. This extension of time shall be 
commensurate with the specified excusing cause or causes. 

Note. —^Local Laws. Tlie local lieu and labor laws should be most care¬ 
fully looked iuto before the drawing of a contract. They are different in dif- 
fereJit States. Some iwescribe the hours of labor and amount of pay for 
workmen; others provide that the person furnishing the materials of construc¬ 
tion and the laborers shall have a preferred claim to that of the Contractor; 
still others require tliat the contract be filed witli some official, to prevent seri¬ 
ous and expensive legal disputes among the owner, contractor, material men, 
sub-contractors, laborers, etc. Too much importance cannot be given to the 
drawing and tiling of contracts wdiere the local lien and labor laws are in 
force. Local customs and usages, in the matter of measuring plaster, brick 
work, masonry of different kinds, etc., must be provided against in the 
contract. 


FORMS OF AGREEMENT 

In preparing a form of agreement, it is well to have a list of 
tlic various essentials to a well-drawn civil engineering contract 
before the writei’, in order to avoid the omission of important 
clauses. The following provisions should be included in the 
agreement: 

Opening Clause. A correct form for the opening clause. 
Tlu^rc are many forms tliat are correct and it is not material 
wliicli is used. To make the formunore readily understood, names 
and dates in the examples given below have been filled in. 



irlib AUJii-iiiMViJiiN r, Made and Entered Into this.I??."!:??..... 

0^.., in the year of our Lord 191...1., by 

and between.^ corporation 

laws of the State of 
office at 509 South 

Ci'ty of' Newark, 

in said State, hereinafter called “Company”, party of the first 
part j City of 

.5.^.?:£?S0! Stat a firm composed of John G. 

Jones, and William F. Brown, having its 
South Front Street, in 

the City of Chicago, and State of Illinois, 

party of the second part, hereinafter called the “Contractor”, 
Witn esse til:— 

or 

ARTICLES OP AGREEMENT, Made and Concluded this 

..day of.d^ly., A. D. 191..i., by and 

between Company, a corporation created 

by and existing under the laws of the State of .New York, 
principal office at 18 South Water Street, 
in the Borough of Brooklyn, City of New York, in the said 
State, hereinafter called "Company", 

party of the first part; . 

residing at 710 Burns Avenue, in the City of Boston, State 

of Massachusetts, 

party of the second part, hereinafter called the “Contractor’', 
Witnessetli:— 

Parties. It is advisable to designate the parties to the con¬ 
tract for the sake of brevity by one Avord as: Company^ Enyinccr, 
Contractor, Agent, Trustee, Owner, Purchaser, Incorporator, Board, 
City, etc., as the case may be. 

Arrangement of Clauses. Following the opening clauses 
should come the specific covenants and agreements of the respec¬ 
tive parties to the contract, ivhich should ])e set forth as clearly 




























done, material to be lurnisiied, and tae time and metnod or mak¬ 
ing payments; also the time of beginning and of completing the 
Avork, and other details of the operation; hence the articles of 
agreement mast specifically state that the work and labor to be 
done, and materials to be furnished and delivered, must be in 
strict and exact accordance with the proposal, plans, and speci¬ 
fications attached to the Articles of Agreement which are made 
a part of the contract. 

Materials, Workmanship, and Damages, Usually the Articles 
of Agreement should also state that the materials and workman- 
sliip are to be the best of their kinds, and should provide for 
tlie proper inspection thereof; for their apjiroval or rejection; for 
the replacing of defective material or workmanship; for a time 
within which the work should be performed; and for a specific 
stipulation that upon failure of the Contractor to complete the 
work within the time specified, a fixed sum shall be deducted from 
the contract price for each and every day that the work remains 
incomplete, as ascertained and liquidated damages and not as a 
penalty. 

Ill fixing the amount of liquidated damages for each day's 
delay, due consideration should be given to the actual loss to the 
Company for such delay, as courts are inclined to look with dis¬ 
favor upon anything in the nature of a penalty. 

Frosecuiion of Work, The Articles of Agreement should also 
contain a covenant for due prosecution of the work, and should 
provide means and methods by which the Company may proceed 
to furnish the materials or complete the work upon the failure or 
neglect of the Contractor to comply with the terms of the 
contract. 

Surety, It should also provide for the entry of security for the 
proper performance of the contract by bond or otherwise. Per¬ 
sonal bonds should be avoided whenever possible, and good surety 
company security accepted instead. The bond is a very important 
factor in the contract and the clause should be very carefully 
di’awn and in such a manner (if it is possible) that the necessary 
(dianges in plans and specifications may be made without vitiating 
file bond. It is of the greatest importance that before any 
changes or alterations are made, the person or surety company 



and tlieir consent obtained before proceeding with the work. 

Protective Clause, It should further provide for proper pro¬ 
tection of the work and precautions against accidents and an 
assumption of liability by the Contractor of all damages to per¬ 
sons or property resulting, from the prosecution of the work. 
Provision should be made against assigning, transferring, or 
subletting the contract; and should specify that it is subject to 
all local laws regulating the emiDloyment of wox’kmen and the 
protection of material men and sub-contractors; and for the pro¬ 
tection of the Company the contract should contain an appropriate 
clause drawn in accord with the local laws waiving the right of 
tlie Contractor, material men, laborers, or sub-contractors to file 
liens. This last covenant should be drawn by a local attorney; in 
most instances the contract should be filed in accordance with 
the laxv of the place where the work is to be done. 

Contract Price, The Agreement should also contain the 
amount to be paid and method of payment. 

Special Clauses, The Articles of Agreement may properly 
contain special clauses providing for the handling of different 
contingencies that may arise in the performance of the work; 
and it is the duty of the Engineer to foresee all possible complica¬ 
tions that may arise, and to provide means of protecting the 
parties in case of such complications. 

The specifications usually provide for extra work, alterations 
in plans and specifications, and settling of disputes; in which case, 
special reference to the plans and specifications, etc., renders it 
unnecessary to refer again to them in the Agreement; but if the 
specifications do not so provide, special clauses should be inserted 
in the agreement. 

Date, The contract may be dated in either the beginning, or 
the closing clauses, or both. It is not well to write out the date 
in full ill both clauses. 

Seals, As already stated, when corporations are parties to 
contracts the corporate seal should be attached. When indi¬ 
viduals are parties to contracts a scroll around the word ^^seal” 
written with ink is generally considered sufficient. The initials of 



as it is easy to locate him and prove his authority in case of doubt 
as to the authenticity of the signaUire. 

Conclusion. The usual wording for the conclusion of the 
agreement is: 


Ik "Witkess Witereof, tiie parties lierein named have here¬ 
unto set their hands and seals, the day and year herein first' 
above named. 

By 

President 



Attest: [seal] 


Secretary 


Witnesses: 



[seal] 


.[seal] 

[seal] 

Party of the second part) 
Contractor 


TYPICAL AGREEMENTS 

The following forms of agreement will be of service to the 
student. The order in which the clauses are arranged is not vital, 
and none of the forms contain all of the suggested clauses, so the 
Engineer in drawing the agreement must be governed by the con¬ 
ditions surrounding the work and the parties. 

General Form 

THIS AGREEMENT, Made this..day 

of..in the year of our Lord one thousand nine 

hundred and..^.99..(191...P ), between the.. 

Ra llrnad Eomnanv. r nnrnorat.inn of tho R+n + o nf nVn* n 
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CIVIL SPECIFICATIONS AND CONTEACTS 

Avenue, 

.£iiy..°Llj-i?.iPgto n, S t at e of D elaware. 

hereinafter called the part..y..—of the second part, 

WITNESSETH, Tliat the said part...?.of the second part for and 

in consideration of the payments hereinafter specified and a-recd 
to he made to--t.hl..C?.lt£aj>tor_- 

first part, hereby eovenant...?.>.....^contraet...?..'.....and agree,..?,’.....to 
fuinish and deliver all the materials, and to do and perform all 
the Avork and labor required to be furnished and delivered, done 
and performed in the Imton 

from Greenburg to Gray town, 

Diasonry, build- 
and ready for opera¬ 
tion, all 

in strict and exact accordance with the proposal and specifica¬ 
tions hereto attached, which said proposal and specifications are 
hereby made a part of this agreement as fully to all intents and 
purjocses as though herein set out at length. 

The said part...?.of the second part further contract...?. 

and agree....?..that all of the materials used in the said work 

shall be of the best of their several kinds and qualities, and lliat 
all of the said materials and work shall be subject to tlie inspec¬ 
tion and approval of the.. 

.?.9.?.?.?P.y-and in case any of the said materials 

or work shall be rejected by the said__ 

as defective or -ansuitable, then the said materials shall he re¬ 
placed with other materials, and the said work shall be done 
ancAv immediately, to the satisfaction and approval of the said 

..at the cost and expense of the said 

part-y..of the second part. 

It is further distinctly understood and agreed that tlio said 

work shall be completed on or before the.. 

January, nineteen hundred and twelve (1912) _ gnJ if the said 
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CIVIL SPECiFIGATiONy AND CONTRACJTS 


flamagos; wliicli sum so deductcul shall rmuaiu tlu‘ i)r()i)(‘rty of 
tlio said i:)arty of the first i>art. Or sliall the said of the 

S(iCO]id part in the opijiion of tlu^ said... 

he pi’oseeutiug tlic said work with an insurfi(‘i(‘nt sLx'k of mat(‘- 
rials for the projnpt eompletioii tlun-eof williiii the si)eei(i(sl liiiui, 

or 1)0 iiiipro])Oiiy p(nd’ori))ing ilie said worlc, or shall.. 

..9£?.!!r?£.?A?£.n(‘ghM'.i; or abandon it Ixdorci e.om- 

liletiou or unreasonably diday tlui saiin*, so thai. Hn*. e.ondilions 
of the eontraet are being ■williilly violai(‘d or (eu'idi'ssly exiMuitiid, 

or ill ])ad faith, or sliall... ... ...Jiegh'i't or nd'usi', 

to renew or again pm’form siiidi Avork as may Ix^ rejiadixl liy the 

said..as delVidive or unsnilalde, or shall 

..in any oiluo’ manner in lln* opinion of 

the said..niaki^ did’ault in the [lerform- 

ance of this eontrae/t, tlnm and in any smdi e.as(‘. tin* said. 

.?£Si??.?9£.shall promplly nolify 1he said part V. 

of the Sixumd part in Avriling of sihdi neghxd. or defanll. If 
sueh notiheation lx‘ Avitliout (dleet wilhin twmityd’onr hours after 

the deliviiry thereof, IIkmi and in Unit e.asi‘ tin* said.. 

..may imtify tin* said part..T.of the 

second part to disixmtiniK^ all Avork nndt*!* Ihis iMnifi’ael ; ami 1lie 

said.9^1£?L.?PSi?®££...^.shall 1hi*i*eupon have full auihority 

and jioAViT immediat(‘ly to piindiasi* smdi mat (‘rials, tools, and 

imudiinery, and to (‘iiijdoy smdi Avorknx*!! as in.. . 

opinion shall he rcipiinxl for tin*, jirojier ('omph'lion of the said 

work at the cost and (expense of lln^ said pari V.of tin* s(‘(mn(l 

part or..sur(‘ty, or holh; or iln* said. . 

.?.P.?.£P£9£.-laay, Avilhout noliix*, deelare this eon- 

tract nnll. and void, and the sixmi'ity bond and the relained per¬ 
centage and the mati'rial deliv(*r(*d and us(‘d in, on, nr alxmt 
the said AVork shall then lx‘eome tin* ])ropi‘rly of tin* said 
Railroad Company. 


The said part.J..of the Si^cond jiart fiirtln*!* eontraet...®.and 

agree .to properly (‘in’losi^ the said work, and to plaei* signal 

lights thereon all night, wln'ii and avIk'Im* in’ei'ssary, and to Ix^ 























HANDLING ROCK ON THE NEW YORK STATE BARGE CANAL 
A Bucyrus 70-tori shovel on rock excavator on the line of the canal. 




transfer, nor sublet this contract. 

It is further understood and agreed that this contract is en¬ 
tered into under and subject to the proYisions of the various local 
laws in regard to Sub-Contractors, Security, and Workmen. 

In consideration of the premises, the said party of the first 

part agrees to pay to the said part...?.of the second part. 

Two hundred and fifty thousand dollars (8250,000.). 

It is further distinctly understood and agreed that the total 
amount to be expended for the materials to be furnished and 
work to be done under this contract shall in no event exceed the 
sum of hundred and seventy-five thousand (8275,000.) 

dollars. 


I>A:RTIE8 EEllElN NAMED RAVE REllEUETO SET TUEIE 
RANDS AND SEALS, TEE DAY AND YE AT REliEIN FIEST 
ABOVE NAMED. 


Attest: . OHIO RAILROAD^ . 

[corporate ^al] . 

- . ^ President 

‘Secretary . [seal] 

Witnessed by . [seal] 

.. 

Contractor 

Railway Form 


As already stated, there is a great difference of opinion as 
to whether certain clauses be placed in the agreement or the 
specification. 

There are many conditions affecting contracts that an engi¬ 
neer generally does not appreciate. It is advisable, therefore, to 
submit the contract and bond before execution to an attorney, 
for advice as to whether all the requirements of the law have 
been complied with. 



















uunw 


Lweii -1 uunw 

by and between 

of the State of New Jersey, 


..A. D. 191..±i.... 
a corporation 


of the first part, and.. 

corporation 

State of New Jersey, 

second part. 

WITNESSETH, that for and in consideration of the covenants 
and payments hereinafter mentioned to be made and performed 

by the said party of the first part, the said...PHly.of the 

second part hereby covenant...?.and agree...?-_subject to the 

apin-oval and to the satisfaction and acceptance of the Chief 

Engineer of the said rail._Company__ 

do and to finish in 

a substantial and workmanlike manner, and in strict conformity 
with the annexed specifications, hereby adopted, accepted, and 
declared by the parties hereunto to be an essential part of this 
agreement, the entire work of_ 

vating same to hard rock bottom, and building all the piers 
and abutments of the Green River Bridge 

And it is mutually agreed between the said parties of the first 
and second parts, that 

1, Right of Way, The right of way and use of such lands as 
may be necessary to enable the said party of the second part to 
conform to the requirements of the specifications here attached 
shall be furnished for the construction of the said railway by the 
said party of the first part, so that the Avork herein contracted 
for can be promptly commenced and prosecuted to completion. 

2. Work Excmtcd binder Direction of Chief Engineer. The 
work shall be executed under the supervision and direction of 
the Chief Engineer of the party of the first part (hereinafter 
called the Chief Engineer, being either the regular incumbent of 
the office of Chief Engineer, or the person who, from time to 
time, may be designated by the party of the first part to be 
Acting Chief Engineer). Such Chief Engineer shall possess and 
exercise all the power hereinafter prescribed, and shall designate 
iho portions of the line upon which work shall be begun and per¬ 
formed, and shall, at all proper times, furnish plans, measure- 



















tilujtly understood tlmt any action herein conteniplatc'd as to he 
taken by t]i(‘. Cliief Engiiu^er may be taken and performed, sub¬ 
ject to ids idtimate approval and adoption, by Ins subordinates, 
and when so taken and performed shall, upon vsuch approval and 
adoption (but not otlierwise), be in all respects taken, treated, 
and considered as the sole and original action of the Chief Engi¬ 
neer. Oral instructions in regard to any work to be performed 
under this agreement, if accepted by the >said party of the second 
part, shall he accepted at his own risk, and no instructions so 
given sliall lulieve the said party of the second part from liability 
to damag(‘s or expenses arising from the performance of the work 
in accordiuiee with such instructions, or in any other way than 
in accordance with this agreement, and the said jjarty of the 
first part hereby reserves to itself the right to accept or reject 
any or all work done in accordance with such instructions. 

3. TooU, Matvrials, Mechanics, Laborers at Contractor’s Ex¬ 
pense. The said party of the second part shall, at his own expense, 
cost, and charge, find and provide a full and ample supply of the 
best and inost suitable tools and appliances required to he used 
iu the performance of said work, and provide the best of mate¬ 
rial of every kind that may be needed for the thorough and expe¬ 
ditious execution of said wmrk, and shall furnish and provide in 
suffici(uit numbers all mechanics, laborers, and other workmen, 
and also all things that may be necessary and requisite for con¬ 
structing and completing, within tlie time herein stipulated, the 
Avliole of the work herein agreed to be done. 

4, 7'imc of Convncnccvicnt and Completion. The work lierein 

contracted for shall be comnienced within..days 

after the date of this agreement, ajid shall be completed on or 

before..191...?.. This stipulation being 

made with the full knowledge, understanding, and agTeement by 
the party of the second part that the time of commeiicement, dis¬ 
continuance, suspension, resumption, and rate of progress of any 
and all work contemplated in or by this contract, shall be subject 
and according to such directions as ]uay, from time to time, be 
given by the Chief Engineer, and that, unless expressly so de¬ 
clared in writing by the Chief Engineer, the date of final com¬ 
pletion shall not be postponed by reason of any such direction, or 
any compliance therewith; and no riglit of the party of the first 
part under any clause of this contract, nor any obligation or 
liability of any contractor, surety, or bondsman shall be waived, 
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performance of the work by the said party of the second part, 
according to the agreements and conditions contained in this 
agreement; and the specifications hereto attached, the said party 
of the first part hereby promises and agrees to pay, in the 
manner, at the times, and under the conditions hereinafter pro¬ 
vided, to tile said party of the second part, his executors or admin¬ 
istrators, for the work done and materials furnished as aforesaid, 
at the following rates and prices, to wit: 



DOLLAIia 

Cents 

For clearing, loer acre. 

50 

00 

For grubbing, per acre. 

250 

00 

GENERAL EXCAVATION AND EMBANKMENT 



For solid rock, per cubic yard. 

0 

85 

For loose rock, per cubic yard. 

0 

60 

For earth, per cubic yard. 

0 

30 

For borrowed embankment, per cubic yard. 

For excavation without classification, per cubic 

0 

25 

yard . 

0 

38 

For removing old masonrv, per cubic yard. 

1 

50 

1 

EXCAVATION IN AVATER 



For solid rock, per cubic yard. 

2 

80 

For loose rock, per cubic yard. 

2 

00 

For earth, per cubic yard. 

For excavation without classification, per cubic 

1 

00 

yard. 

2 

50 

tuna^el excavation 



For single track tunnels, per cubic yard. 

4 

00 

For double track tunnels, per cubic yard. 

i 3 

75 

For shafts, per cubic yard. 

BALLAST 

6 

00 

For broken stone, per cubic yard, in place under 



track well surfaced. 

For gravel, per cubic yard, in place under track 

1 

20 

well surfaced. 

For slag, per cubic yard, in place under track 

1 

05 

well surfaced. 

! 1 

15 



















For 2d class, per cubic yard. 

For 3d class, or rubble, and box culverts, in 

cement, per cubic yard. 

For 3d class, or rubble, and box culverts, dry, per 

cubic yard. 

For arch masonry, 1st class, per cubic yard. 

For arch masonry, 2d class, in cement, per cubic 

yard. 

For arcb masonry, 2d class, dry, per cubic yard.. 

For slope Avails, per cubic yard. 

For stone paving, in cement, per cubic yard. 

For stone paving, dry, per cubic yard. 

For concrete No. 1, per cubic yard. 

For concrete No. 1, per cubic yard, -Jdn. stone, per 

cubic yard. 

For concrete No. 2, per cubic yard. 

For brick work, per cubic yard. 

For packing in cement, per cubic yard (in tun¬ 
nel) . 

For packing, dry, per cubic yard' (in tunnel).... 
For packing, dry, per cubic yard (back of abut¬ 
ments and retaining walls). 

For rip-rap, per cubic yard. 

MACADAM AND TELFORD ROADWAY 

For Macadam paving, per square yard. 

For Telford paviug, per square yai'd.. 

IRON DRAIN PIPE 

For 4-incli, per lineal foot in place. 

For 6-inch, per lineal foot . 

For 8-ineh, per lineal foot . 

For 10-inch, per lineal foot . 

For 12-ineh, per lineal foot ‘‘ . 

For 16-inch, per lineal foot ‘‘ . 

For 20-inch, per lineal foot . 

For 24-inch, per lineal foot . 

For 30-inch, per lineal foot . 

For 36-ineh, per lineal foot ‘‘ . 

For 48-inch, per lineal foot .. 

For 60-inch, per lineal foot .. 
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Dollars 

('EXTS I 

For 4-incli, per lineal foot in j^lace. 

0 

40 

For 6-incli, per lineal foot “ . 

0 

70 

For S-iiich, per lineal foot . 

1 

00 

For 10-incIi, per lineal foot . 

1 

12 

For 12-ineli, per lineal foot . 

1 

29 

For 15-inch, i^er lineal foot . 

1 

56 

For IS-inch, j^er lineal foot . 

1 

82 

For 20-iiich, i)er lineal foot . 

2 

10 

For 24-incli, per lineal foot ‘ ‘ . 

2 

67 

For 27-inch, iDer lineal foot ‘‘ . 

3 

77 

For 30-incli, i)er lineal foot . 

4 

45 

For 36-inch, per lineal foot . 

6 

10 

FOUNDATION TIMBER 



For White Oak, per 1000 feet B. M. in place.... 

51 

00 

For Yellow Pine, per 1000 feet B. M. “ 

53 

00 

For Hemlock, per 1000 feet B. M .... 

52 

00 

TRESTLE TIMBER 



For White Oak, per 1000 feet B. M. in place.. .. 

60 

00 

For Yellow Pine, per 1000 feet B. M. .... 

55 

00 

For Hemlock, per 1000 feet B. M. .... 

53 

00 

TUNNEL TIMBER 



For White Oak, per 1000 feet B. M. in place,. .. 

49 

00 

For Yellow Pine, per 1000 feet B. M. 

45 

00 

For Hemlock, per 1000 feet B. M. .... 

43 

50 

PILING 



For White Oak, per lineal foot left in the woiT^., | 

0 

48 

For Hemlock, per lineal foot ‘ ‘ ‘ ‘ .. 

0 

32 

For Yellow Pine, per lineal foot ‘‘ .. 

0 

36 

TRACK LAYING 

For track laying and lining, including unloading 
of track materials, spacing of tie>s, and plac¬ 
ing in position of switches and frogs, complete, 



per mile single track. 

860 

00 

STEEL AND IRON WORK 

For ^vrouglit iron, per pound in place, spikes, holts. 



etc. 

0 

04 

For steel, p{‘r pound in place, metal for reinforcing 


















the party of the second part shall fully eomply with the terms of 
the agreement, the party of the flrst part shall, upon or about 
the 15th day of each calendar month, and at such place as may 
from time to time he designated by the Chief Engineer, make to 
the party of the second part an advance payment for and on 
account of the work done and material furnished during tlie 
preceding calendar month j quantity, character, and value of such 
work and material to he estimated and certified by tlie Cliief 
Engineer or by his subordinates, with his written approval; sucli 
advance payment not to exceed ninety per cent of the value as 
thus estimated and certified. Such certificate may be based on 
either actual measurements or simple estimate, or both com¬ 
bined, as shall be approved by the Chief Engineer and, except as 
otherwise determined by the Chief Engineer, no amount so esti¬ 
mated and certified, nor any amount shall in any wise he deemocl 
payable, nor shall the same in any manner be transferable or 
assignable either by the act of the party of the second part or by 
the operation of law as a subsisting debt or liability of the party 
of the first part, until the final estimate shall have been made 
and become j)ayable as hereinafter provided, nor (except at the 
option of the party of the first part) until all amounts payable 
to laborers, sub-contractors, or material men shall have been fully 
paid, or the payment thereof secured to the satisfaction of the 
Chief Engineer. The portion of each amount so certified (being 
not less than a sum equal to ten per cent thereof) reserved by the 
party of the first part shall be by it retained forever as com¬ 
pensation for or on account of any damages which may be certi¬ 
fied by the Chief Engineer to have been by it sustained from 
any failure of the party of the second part to perforin this contract, 
and the work thereunder, as herein provided; but any part 
thereof not required as such compensation shall ho payable and 
paid to the same persons at the same time and upon tlie same 
conditions as the final payment under this contract, hereinafter 
provided for.' And it is further provided that, at tlie discretion 
of the Chief Engineer, a larger proportionate part than ten per 
cent of each monthly certificate may be retained by the party 
of the first part as a protection against overpayment for ^vork 
done, as compared with that remaining to be done; and at all 
times it shall be wholly discretionary with the party of the first 
part to make any payments on account of material delivered, and 
not permanently applied to the work for which it ]uay have been 
intended. 


work done or material furnislied since the last preceding esti¬ 
mate, which shall by the Chief Engineer be considered as extra 
work, and the acceptance by the party of the second part of the 
amount, payable under any monthly estimate, shall be deemed 
and taken (except as to that part of the price thereof being not 
less than ten per cent reserved and retained by the party of the 
first part as compensation as aforesaid) as a waiver by him 
of any and all claim for or on account of extra work up to that 
time, and each monthly estimate or certificate of the Chief Engi¬ 
neer shall, unless expressly therein provided to the contrary, be 
final and conclusive as to any and all extra work rendered or 
claimed to have been rendered at any time prior to the close of 
the month for which such estimate or certificate shall be given. 

7. Monthly JEstwiates Conclusive Only for the Time Being, and 
Subject to Variation: Every monthly estimate shall, for the time 
being be conclusive upon both parties hereto, but being made 
(except as above provided as to extra work) merely as a basis 
for payment on account, though with a great desire and effort 
for accuracy, may be only approximately correct, and therefore 
shall (except as above provided as to extra work) be subject to 
correction by the Chief Engineer in any subsequent monthly 
estimate, or in any final estimate; and no such monthly estimate 
or certificate for unfinished work shall be considered or taken as 
an acceptance of the work, or as a release of the said party of 
the second part from responsibility therefor, nor as controlling the 
Chief Engineer in the final certificate, which alone shall operate 
as an acceptance of the work or as a release of the party of the 
second part. 

8. Final Estimates and Payments, When this agreement in 
all its parts and in the manner therein provided shall have been 
completely performed on the part of the said party of the second 
part, and such performance shall have been accepted and so cer¬ 
tified in writing by the said Chief Engineer, a final estimate of 
the quantity, character, and value of the work done and materials 
furnished, according to the terms of this agreement, shall be made 
by the Chief Engineer, and thereupon and not otherwise or 
sooner, except at its ovm election, the said party of the first 
part shall within 90 days thereafter, pay to the said Contractor, 
upon his giving a release luider seal to the said party of 
the first part from all workmen and material men, of all claims 
or demands whatsoever growing in any manner out of this 
agreement, all sums of money so certified by the Chief Engi¬ 
neer to be then remaining due and unpaid upon the work per- 



of the first part^, it being expressly understood that such final 
estimate and certificate of the Chief Engineer shall he conclusive 
upon the parties to this contract. 

And it is further distinctly understood and agreed: 

1. Must Obtain Consent to Sublet. The said party of the sec¬ 
ond part shall not assign or sublet the whole, or any part of this 
agreement (for any ■work to be done thereunder) -without first 
having obtained the consent, in -writing, of the said part of the 
^first part thereto. 

2. If at any time during the progress of the work it shall 
appear to the Chief Engineer (a) that the work does not progress 
with reasonable speed; or (b) that the force employed, the quan¬ 
tity or quality of the tools, appliances, or workmen provided, or 
work done or materials furnished are not respectively such as to 
insure the completion of the work within the agreed time, or 
are not in accordance with the specifications hereto annexed; or 
(c) that the party of the second part has unreasonably failed to 
pay laborers and workmen or overseers for work performed under 
this agreement; or (d) that legal proceedings have been instituted 
by parties other than the party of the first part, against the 
party of the second part in such manner as to interfere with the 
prosecution of the work, or to subject the party of the first part 
in making further payments under this contract to the peril of 
litigation or outside claims; or (e) that the party of the second part 
is failing in any manner of substance to observe and perform 
this contract; then, and in any of such events, such fact or con¬ 
dition may be fully ascertained and declared by the Chief Engi¬ 
neer, over his signature, in a "writing to be filed "with the party 
of the first part, and a copy thereof shall be served upon the 
party of the second part, either in person or by mailing the same 
to him at the address by him last given to the party of the first 
part, or by posting the same on the door of his office on or near 
the -work, and at any time after the service as aforesaid of such 
certificate of the Chief Engineer may take any of the following 
courses: 

(a) Penalty. The Chief Engineer may, by a writing simi¬ 
larly served (of which a copy shall be filed with the party of 
the first part), declare this contract terminated and annulled, 
and from the time of such service this agreement, and every part 
thereof, shall cease and terminate, and shall, as to all further 
action or right thereunder (including any right of the party of 
the second part, or any one claiming under him, to receive the 
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shall belong to and be retained by the party of the first part 
as licpiidated compensation receivable by the party of the first 
])art for the damages not, susceptible of exact ascertainment 
caused the party of the first part by such failure of the party of 
the second part; or, 

(5) Penalty. The Chief Engineer may, by a writing simi¬ 
larly served (of which a copy shall be filed with the party of 
the first part), declare that the party of the second part has 
grossly violated this contract, and that the contract is, therefore, 
forfeited and the party of the second part in gross default, in which 
event the i^arty of the second part shall have no further right under 
this contract, or concerning any work theretofore done there¬ 
under, but, nevertheless, he and his sureties shall compensate the 
party of the first part for any and all loss or damages whicli 
]iiay, from time to time, be certified by the Chief Engineer to have 
in an}' wise resulted from such gross violation, ascertained as 
aforesaid; or, 

(c) Penalty. The Chief Engineer may by a writing simi¬ 
larly served (of which a copy shall be filed with the party of 
the first part), require the party of the second part to at once 
supply such increase of force, appliances, or tools, and to cause 
to be made such improvements in the character of the work and 
material as may be required in the opinion of the Chief Engineer, 
to make the same conform to the stipulations of this agreement 
and the specifications; and if, on the expiration of ten days after 
such, service of such writing, the party of the second part shall have 
failed to furnish to the party of the first part evidence satis¬ 
factory to the Chief Engineer of the intention and ability of the 
party of the second part to furnish the desired improvements 
and remedy the specified deficiencies, the said party of the first 
part may thereupon enter on and take possession of the said 
work, or any part thereof, with the tools, materials, plants, appli¬ 
ances, houses, machinery, and other appurtenances thereon, and 
hold the same as security for any or all damages or liabilities 
that may arise by reason of the non-fulfillment of this agreement 
■within the time herein stipulated; and, furthermore, may employ 
the said tools, materials, etc., as aforesaid, and such other means 
as the said party of the first part may deem x^i'oper to complete 
the work at the exx:)ense of the said party of the second part, and 
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first part; and all rights of the party of the second part, or of 
any person claiming under or through him any fui’ther prosecu¬ 
tion of or interest in the work shall cease and determine, and the 
party of the first part may take possession of such lands or 
property and complete the work thereon in such manner and by 
such means as it may think best. 

And it is further agreed and understood that if, at any time, 
the party of the second part shall refuse or neglect to prosecute the 
work with a force sufficient, in the judgment of the Chief Engi¬ 
neer, for its completion within the time specified, then, and in 
that case, the party of the first part may proceed to employ 
such a number of workmen, laborers, and overseers as, in the 
opinion of the Chief Engineer, may be necessary to insure the 
completion of the work within the time hereinbefore limited, at 
such wages as the party of the first part may find necessary 
or expedient, and may pay all persons so employed and charge 
all amounts so paid as so much money paid to the party of the 
second part under this contract. 

It is further agreed and understood that if the said party of 
the second part shall not complete the said work within the time 
lierein specified, and the said party of the first part shall, not¬ 
withstanding sncli failure, permit the said party of the second part 
to proceed with or complete the said work as if such time had not 
elapsed, such permission shall not be deemed a waiver in any 
’respect, by the said party of the first part, of any forfeiture 
or liability for damages or expenses thereby incurred arising from 
such noncompletion of the said wmrk within the time specified, 
but such forfeiture or liability shall still continue in full force 
against the said party of the second part as if such permission had 
not been granted. And it is further distinctly understood and 
agreed, tliat time, whenever involved in this agreement, is of the 
essence of this agreement. 

3. Nonpayment of Wages. In all cases of aionpaymeut by 
the said party of the second part of any sum or sums of mone}" due 
the laborers or other workmen, for work performed under this 
agreement, the said party of the fi.rst part is hereby authorized 
to pay sucli laborers or workmen the a^nounts due and owing to 
them by the said party of the first part; and if any action or 
proceecling at law or in equity shall be instituted, by virtue of 
any law or statute now in force, or hereafter enacted, for labor 
and wages on said work, tlie said party of the first part may 
pay all damages, wages, recoveries, costs, expenses, and counsel 


and the said party of the first part may, from time to time, 
retain sneh reasonable sums as it may deem necessary for its 
protection in this behalf, and the said party of the second part shall 
forthwith pay to the party of the first part the amount of any 
deficiency arising from such payment of laborers or other work¬ 
men, and the retention from time to time of such reasonable sums 
as it may deem necessary for its protection in this behalf, and the 
said party of the second part shall pay the deficiency arising there¬ 
from upon demand. 

4. Discharge of Employes for Cause. The said party of the 
second part shall discharge any foreman or other employe who 
shall, in the judgment of the said Chief Engineer, be unfaithful, 
unskillful, or remiss in the performance of his work, or guilty 
of riotous, disrespectful, or otherwise improper conduct ) and no 
person so discharged from this work, or any other work done for 
the said party of the first part, shall be employed again by the 
said party of the second part upon the work to be done under 
this agreement, without the written consent of the said Chief 
Engineer. 

5. Use of Intoxicants. The use or sale of ardent spirits, or 
other intoxicating beverages upon the work, or in any of the 
buildings, hoarding houses, or other tenements owned, occu¬ 
pied, or within the control of the said party of the second part, 
or any of his employes, is strictly forbidden, and the said 
jiarty of the second part shall exercise his influence and au-- 
thority to the utmost extent to secure compliance with this 
regulation. 

6. Contractors to he Held Eesponsible for Tiolations of Laws 
and Ordinances. In all operations connected with the work em¬ 
braced in this agreement the said party of the second part shall be 
held responsible for any failure to respect, adhere to, and comiDly 
with all local ordinances and laws controlling or limiting, in any 
way, the actions of those engaged upon the work, or affecting 
the materials, or the transportation or disposition of them. And 
the said party of the second part hereby assumes all liability for, 
and agrees to indemnify the said party of the first part against 
all loss, cost, or damages for or by reason of any liens, claims, 
or demands for materials, or from laborers, mechanics, and others, 
and from any damages arising from injuries sustained by 
mechanics, laborers, or other persons, by reason of accidents 
or othorwdse, and from damages sustained by depositing 
materials to public injury, or to the injury of any person or 
pAvnnT’pt.in7i inclndinfr costs and cxoctisps of dpfpnso 





/. Contractor to he Rcsiionsihle for Damages. "Where the line 
of tlie railway passes tlirough farms, the said party of the second 
part shall keep up such temporary fences as may be necessary 
for the preservation of the crops thereon. The said party of the 
second part shall be responsible for any damages that may be done 
by liiin or his workmen during the performance of this work to 
property adjacent to the line, in consequence of his or their un¬ 
skillfulness or negligence; and if any such damage shall be done, 
the said Chief Engineer shall have the right to settle and pay 
the same; and deduct the amount thereof from the payments to 
be made upon the estimates. Whenever any work herein em¬ 
braced shall in any manner interfere with a public or private 
traveled road, the said party of the second part shall keep a tem¬ 
porary roadway, during such interference, at all times unob¬ 
structed and safe for travel, and any damages which may result 
from failure so to do may be settled and withheld, as above, until 
paid by the said party of the second part. 

8. Material and Labor Not Provided for in Specification to he. 
Done and Furnished on Written Order of Chief Engineer, If, in 
the course of the performance of this contract, or any work there¬ 
under, it shall, according to the written opinion of the Chief 
Engineer, become necessary for the party of the second part to do 
any work or to furnish any material not embraced in the fore¬ 
going classification, or for which no price is hereinbefore speci¬ 
fied, then and in that event the party of the second part sliall, if 
ordered in writing by the Chief Engineer, under and according 
to his directions, do all such work, and furnish all such material, 
and upon iDerformance to the satisfaction of the said Chief Engi¬ 
neer, the party of the second part shall at the periods and in the 
manner herein provided for payments under the contract, receive 
therefor the reasonable value thereof, as the same shall be ascer¬ 
tained and determined by the Chief Engineer, at approximately 
the rate of payment above fixed for work or material (if any 
such there be) of substantially similar character; or, at the dis¬ 
cretion of the Chief Engineer, a separate contract for such work 
and material (if any) may be entered into by the party of the 
first part with any person, and the person so contracting shall 
be permitted free access and facility in performing such w^ork 
and furnishing such material, it being intended hereby to ex¬ 
clude, as far as possible, any claim for '‘extra’’ work (so-called), 
and to provide for the most prompt, expeditious, and econom¬ 
ical prosecution of all -work necessary to the principal under- 



able ill tlie location, line, grade, plan, form, or dimensions of the 
work, either before or after the coiiiniencemeiit of the same, de¬ 
fined in writing, and by, or without drawings • and in case such 
alterations increase the quantities, the said party of the second part 
shall be paid for such excess at the contract rates herein speci¬ 
fied * but should such alterations diminish the quantity or extent 
of the 'vvork to be done, they shall not, under any circumstances, 
be construed as constituting and shall not constitute a claim for 
damages, on any ground wdiatever, nor shall an}^ claim be made 
on account of anticijiated profits, nor on any account whatever 
in respect to the work ‘which may be altered or dispensed with, 
the intent of this provision being that only the work absolutely 
done shall be paid for, and at the prices named in tliis agreement. 

10. Claim for Extra Work. No claim for extra Avork sliall, 
under any circumstances, be made, alloAved, or considered, unless 
the same shall have been done in pursuance of an order given in 
Avriting, as above provided, by the said Chief Engineer; but noth¬ 
ing shall be deemed or construed as extra ivork which can be 
classified, measured, and estimated under the terms of this 
agreement. 

11. Alloii'ance for Delays. No extra compensation shall ]:ie 
made to the said party of the second part for hindrances or delays 
from any cause in the progress of any portion of the wmrk per¬ 
formed under this agreement; but if such delays or hindrances 
arise from any cause other than the fault of the said party of the 
second part, then and in that case, the said party of the second part 
shall be entitled to such extension of time for the completion of 
this contract as shall, in the opinion of the said Chief Engineer, 
be sufficient to comi:)ensate for any such detention, iDrovided the 
said party of the second part shall give notice, in waiting, to the 
said party of the fii’st part of such hindrances and delays, stat¬ 
ing the cause thereof, Avithin twenty-four hours after the same 
shall first occur. 

12. Right to Suspend Woidc, The said party of the first 
part reserves the right to suspend or terminate the work em¬ 
braced in this agreement for reasons not herein specified, and the 
said party of the second part hereby agrees to discontinue all Avork 
Avithin ten days after recehdng notice of such suspension or ter¬ 
mination, in AA’hich case, the said party of the second part shall be 
entitled to payment in full for all materials actually handled or 
supplied, at a valuation to be fixed by the Chief Engineer, sub¬ 
ject to revicAV, as hereinafter provided, but shall make no claim 



for consequential damages or anticipated profits upon -work not 
actually performed or damage of any kind resulting from suck 
suspension or termination. 

13. Repairs in Casa of Defective Work. Any replacement or 
repairs rendered necessary upon or akout tke work herein con¬ 
tracted for, by reason of defective material or workmanship fur¬ 
nished or performed by the said party of the second imrt, shall be 
made by the said party of the second part upon demand, without 
cost or expense to the said party of the first part. 

14. Chief Engineer to Settle Disputes. All questions, differ¬ 
ences, or controversies which may arise between the parties hereto 
in regard to any work to be done under this agreement, whether 
as to its performance or non-performance, or in any way what¬ 
ever pertaining to or connected with said Avork, sliall be referred 
to the said Chief Engineer, and his decision shall be in the nature 
of an aAvard, and shall be final and conclusive upon both parties, 
and compliance on the part of the party of the second part Avith 
every such decision of the Chief Engineer shall be a condition 
precedent to the right to receive any payment hereunder. 

15. Modification of Contract. This contract, and any and 
every provision thereof, may be modified or extended by tlie 
mutual agreement of the parties liereto. 

16. Security. The contractor Avill be required to give an ap¬ 
proved trust company’s bond in the sum of one-half the amount 
or approximate amount of the Contract, for the faithful execution 
and completion of the Avork. 

IN WITNESS WHEREOF, The parties herein named have 
hereunto set their hands and seals, the day and year herein first 
above named. 

Attest: 



[seal] 


RELIANCE CONTRACTING^ m S,] 



S.] 


Attest: 


Contractor 









student of this subject: 

1. The papers should be made in quadruplicate, and each 
copy should be the exact counterpart of the others, so that any 
one of them may be used as an original. 

2. Before signatures are appended to the papers, all dates 
should be written in, and all remaining blank spaces ruled out, 
with ink. 

3. Interlineations and erasures- are to be avoided when pos¬ 
sible ; but when they are unavoidable, either in the specifications, 
the contract, or the bond, they should be noted, word by word, 
immediately above the signatures of the witnesses, specifying 
tlie number of each line where they occur j and certificate should 
be made that each specific correction or alteration was made 
before the contract was signed. A general statement that 
'‘erasures and interlineations were made before execution^’ is 
wholly insufficient. 

4. The full name and residence of each signer of contract 
and bond should be stated in the body of the instx’unient and 
the signature of each person should be witnessed by two other 
persons who should state their places of residence. 

5. When firms contract, the name of the firm and the full 
name of each member thereof should be written at the beginning 
of the contract: for instance, “Smith, Brown & Co., of the City 
of New York, a firm composed of John S. Smith, Charles B. 
Brown, and John W. Eobinson’’. The contract should be signed 
in the firm name, viz: “Smith, Brown & Co., by John S. Smith 
The bond given to guarantee fulfillment of a firm contract should 
be in the name of the individuals composing the firm and should 
be signed and sealed by each of them, or by his duly authorized 
attorney, proof of whose authority must be attached. 

6. When an incorporated company enters into contract, the 
corporate name of the company should be written at the begin¬ 
ning of the contract and bond; for instance, “The Smith and 
Brown Dredging Company, a corporation created by and existing 
under the laws of the State of New York, and having its prin¬ 
cipal office in the City of New York, in said State’’. • The contract 
and bond should then be signed with the corporate name, by a 
person duly authorized to do so, sealed with the corporate seal, 
and a certificate, showing the signer’s authority to sign sealed 
instruments in its behalf and that the seal affixed is the corporate 
seal, should be made by the secretary of the corporation or other 
custodian of its records, in the form prescribed. In cases where 
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one must be adopted tor the occasion, and proor thereoi sliouKl bo 
made by affidavit of the secretary. 

7. The date of the bond must not antedate that of the con- 
tract. 

8. A firm will not be accepted as surety, nor will a partner 
be accepted as a surety for a copartner, or for a firm of which 
he is a member. An officer of a corporation will not be accex:)ted 
as surety for such corporation. In no case will a married woman 
or an infant be accepted as a surety, and when an niiinarried 
woman (widow or spinster) is given as a surety, she must 1x3 
described as such in the body of the bond; nor will a boiided 
officer of the United States be accepted as a surety; nor will any 
person be accepted who is an official or employe of any brancli 
of the public service having to do with the contract, performance 
of which is guaranteed by the bond. 

9. There must not be less than two individual sureties, but 
one corporate surety, duly qualified under the act of Congress of 
August 13, 1894, may be accepted as sole surety, iDrovidod it files 
or has filed with the Solicitor of the Department of Commerce 
and Labor full proof of such compliance with the act as qualifies 
it to act as surety in the case. The Contractor and sureties should 
sign (or execute) each bond. Each surety, including a corporate 
surety, must qualify in double the amount of the bond. Indi¬ 
vidual sureties must justify upon the form of ‘‘Bondsman’s Oath” 
prescribed, and corporate surety companies upon the form of 
“Justification by Corporate Surety”. 

10. The affidavits or affirmations of sureties must be made 
before an officer authorized to administer oaths generally. The 
authority to administer such oath must be shown by certificate, 
unless the oath was taken before a judge of a court of record, or 
before a clerk or deputy clerk of a court of record, a United 
States commissioner, or a notary public, and the official seal is 
attached. There should be a separate and distinct impression 
of the official seal for each oath or affirmation. The official title 
should follow the signature. 

11. Except in the case of proper corporate sureties, a judge 
or clerk of a state court of record, a judge or clerk or deiDuty 
clerk of a United States Court, a United States district attorney 
or one of his assistants, a United States commissioner, or a post- 
master must certify that the sureties are sufficient to pay double 
the penalty of the bond. 

12. An adhesive seal should be affixed to the signature of 
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13. When contracts and bonds have been thus prepared, and 
signed and sealed by the officer making them in behalf of the 
United States, they should be forwarded to the Board for its 
approval and the approval of the Secretary of Commerce and 
Labor. 

14. When approved by the Board and by the Secretary of 
Commerce and Labor, one copy shall be returned to the officer 
making the contract; for delivery to the Contractor, 


PROPOSALS 

Proposals or bids are offers or tenders to do a certain thing 
or to perform certain work, on certain conditions, for a con¬ 
sideration. They are generally in writing. 

The Engineer should prepare a blank form of proposal for 
the bidders to use in making the tender, with the necessary 
instructions as to the manner in which it is to be filled out, the 
limit of time when bids will be received, etc. 

Notice to Bidders. The notice or instructions to bidders 
should give the necessary information and instructions, and should 
cover the following; 

The form in which the bids should be sent. 

The party for whom the work is to be done. 

That the Contractor be skilled and regularly engaged in the 
line of work bid for. 

When and where the plans and specifications can be obtained. 

What, if any, deposit must be made with the Company before 
taking out a set of the plans and specifications. 

How to endorse the proposal. 

The date and hour when the reception of bids will be closed. 

Bidder to visit the site of the work. 

Bidder to examine the plans carefully. 

Bidder to give the number of days required to do the work 
and date of completion. 

Bidder to follow the printed form. 
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Bidder to write amounts as well as to give figures in filling 
out proposal. 

Bidder to furnish guarantee to enter into contract within 
.days of award of contract. 

The amount of the one or more bids required (if any) and 
their character. 

The Company’s right to reject any or all bids, or to accept 
any bid. 

The relation between the Company and the successful bidder 
during the period between the acceptance of bid and the execu¬ 
tion of the contract. 

That a foreign corporation (one chartered in another State 
than that in which the proposal is to be tendered) must furnish, 
with its proposal, a certificate from the state authorities entitling 
it to do business within said State. 

That tlie proposals must contain no omissions, erasures, alter¬ 
ations, additions not called for, nor conditional bids. 

In addition to the above, the notice should call the bidder’s 
attention to local laws affecting the employment of labor and 
the necessity of signing the proposal with the individual’s name 
and place of residence, as well as. the firm’s name and business 
address. 

If quantities are set forth in the notice, a clause should state 
that the quantities used are necessarily approximate, and that 
the Company reserves the right to increase or decrease them. 
The purpose of sometimes placing the approximate quantities 
in the notice to bidders is to use them as a basis of comparison 
to determine the lowest bidder, in unit price contracts. 

INSTRUCTIONS TO BIDDERS^^= 

TJ. S. Government Lighthouse Board. The following instruc¬ 
tions to bidders are used by the United States Goveiaiment in 
flip flip. Tncylitlimisp. Rofirrl. A st.ndv nf thpm will 
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(2) Each bid mnst state in words, as well as in figures, the 
sum for which the entire work, as shown on the plans and 
described in the specifications, will be completed and delivered 
at such time as is named in the specifications. 

(3) The work will be subject to the personal supervision of 
the Lighthouse Engineer or his agent, and all facilities must be 
afforded him for inspecting the materials and workmanship. 

(4) All blanks in the form of bid or guaranty must be filled 
in. Interlineations and erasures in the bid and guaranty are to 
be avoided, but when they are unavoidable they should be specifi¬ 
cally noted wmrd by word by the signers as having been made 
before execution. The general statement that ‘‘erasures and 
interlineations were made before execution is insufficient. 

(5) No bid will be received by telegraph. 

(6) The bidder’s place of residence, with county and State, 
must be given after his signature, which must be written in 
full. 

(7) Anyone signing a bid as the agent of another, or of 
otliers, must file with it legal evidence of his authority to do so. 

(8) When firms bid, the name of the firm and the full name 
of each member thereof should be written at the beginning of 
the bid; for instance, “Smith, Brown & Co., of the City of New 
York, a firm composed of John S. Smith, Charles B. Brown, and 
John W. Robinson”. The bid should be signed in the firm name 
by a member of the firm, thus, “Smith, Brown & Co., by John S. 
Smith, a member of the firm”. When coiporations bid, the bid 
should be signed with the corporate name by some person duly 
authorized to do so (evidence of whose authority should be 
appended), and sealed with the corporate seal. 

(9) Bidders should satisfy the United States of their ability 
to furnish the material and perforin the work specified. Lack of 
evidence of such ability will be sufficient cause for rejection of 
any bid. 

(10) Reasonable grounds for inferring that any bidder is 
interested in more than one bid for the same item will cause the 
rejection of all bids in which he is interested. 

(11) Bids submitted by different members of the same firm 
or copartnership will not be considered. 

(12) The right is reserved to reject any or all bids or any 
part of a bid, to strike out any item or items in the specifications, 
and to waive any defects. 


specified in tlie advertisement. Bidders are invited to be present 
and to 'witness the opening of the bids. 

(15) The contract will be in the form attached hereto, and 
bidders arc understood as accepting the terms and conditions 
contained in such form of contract. 

(16) The accompanying advertisement, plans, and specifica¬ 
tions, together with these instructions, will form a part of tlie 
contract. 

(17) Should the bidder to whom the contract may be awmrded 
fail to enter into contract wdthin 10 days after notice is given 
him that his bid has been accepted, be wdll be considered a 
defaulting bidder, and recommendation wdll be made to the Sec¬ 
retary of Commerce and Labor that thereafter no proposal of his 
he considered. 

(18) A bond, wdth one corporate surety or Uyo individual 
sureties, in tlie sum of 25 pei' cent of the amount of the bid, -will 
be required for the faithful performance of the contract, condi¬ 
tioned also that the Contractor shall promptly make i:)aynient to 
all pei’sons supplying him or them wdth labor or materials in tlie 
prosecution of tlie work provided for in such contract. Each 
surety wall be required to justify in double the amount of the 
bond. If at any time during the contract period the Secretary 
of Commerce and Labor deems the security furnished by the Con¬ 
tractor insufficient, additional security may be required. 

(19) A firm will not be accepted as a surety or guarantor, 
nor wall a partner be accepted as a surety or guarantor, for a co¬ 
partner or for a firm of wdiicli lie is a member. An officer of a 
corporation wall not be accepted as a surety or guarantor for 
such corporation, A married wmmaii or an infant wall not be 
accepted as a surety or guarantor under any circumstances. 

(20) No bid wall be accepted or contract entered into until 
approved by the Lighthouse Board and the Secretary of Com¬ 
merce and Labor. 

(21) Transfers of contracts, or of interests in contracts, arc 
prohibited by lawa (See U. S. R. S,, sec.‘3737.) 

(22) Payment for the work wall be made upon the certificate 
of the agent of the Lighthouse Board that it has been completed 
and delivered according to contract. 

(23) The entire work must be completed and delivered at the 
time provided for in the specifications and contract. 

(24) Any expense iiicurred by the ITiiitod States on account 
of failure on the part of the Contractor to perform the service 


tor which he has entered into contract will be suthcient to cause 
the aiinuliiieiit of the contract, should the Lighthouse Board, witli 
the approval of the Secretary of Commerce and Labor, so decide. 

(25) No proposal -will be considered unless accompanied by a 
guaranty or a certified check in manner and form as directed in 
these instructions. 

(26) The guaranty attached to each copy of the bid must be 
signed by two responsible guarantors, to be certified as good and 
sufficient guarantors by a judge or clerk of a United States court, 
a United States district attorney or one of his assistants, a United 
States commissioner, a postmaster, or a judge or clerk of a state 
court of record, with the seal of said court attached, or by a 
guaranty or surety company duly authorized in accordance with 
the provisions of an Act of Congress approved August 13, 1894. 

(27) Each guarantor must justify in the sum of 20 per cent 
of the amount of the bid. The liability of the guarantors and 
bidder is expressed in the guaranty attached to the bid. 

(28) Plans and specifications must accomjpany bid. 

(29) No person who has failed to perform satisfactorily any 
contract with the United States or to abide by any bond or 
guaranty given by him for the iierformance of any contract or 
proiiosal will be accepted as guarantor. 

(30) In lieu of the guaranty a certified cheek in a sum equal 
to one-fourth of the amount of the bid, payable to the order of the 
Secretary of Commerce and Labor, Avill be accepted, and the pro¬ 
ceeds of such check shall become the property of the United States, 
if, for any reason whatsoever, the bidder, after the opening of bids, 
withdraws from the competition, or refuses to execute the con¬ 
tract and bond required in the event of said contract being 
aw^arded to him. All checks submitted will be returned to the 
bidders immediately after the approval of the contract and bond 
executed by the successful bidder. 

(31) The attention of intending bidders for this work is 
invited to an Act of Congress approved August 1, 1892, which 
provides that the service and employment of all laborers and 
mechanics employed by any contractor or subcontractor upon 
any of the public works of the United States or of the Distinct of 
Columbia is limited and restricted to 8 hours in any 1 calendar 
day, and that it shall be unlawful for any such contractor or sub¬ 
contractor whose duty it shall be to emiiloy, direct, or control 
tlie services of such laborers or mechanics to require or permit 
any such laborers or mechanics to work moi^e than 8 hours in 
any calendar day, except in ease of extraordinary emergency. 



Provisions for Recording Pidces. The notice to Ibidders should 
be attached to the form of proposal and form a part of the con¬ 
tract. In the form of proposal it is well to have under the head 
of Price Bid, two columns; one headed dollars, the other cents, 
as given below: 

PRICE BID 


Wrought iron, -p^v pound,... 

Dollar « 

C10 NTS 

dollars..cents 

No 

03 

Concrete, per cubic yard,..- 



dollars..cents 

5 

65 

Bessemer steel rails, per ton,. 

i 


dollars..cents 

29 

00 


The greatest number of mistakes are generally made by bid¬ 
ders in placing the decimal point in the wrong position. The 
above suggested form helps to prevent this. Of course mistakes 
in formal bids cannot be rectified after the bid has been opened, 
no matter how apparent the error may be. 

The following cautionary clause is sometimes inserted in the 
form of proposal: 

Caution —Bidders are cautioned against placing a dollar bid 
in the cents column, and the reverse; as any error of this char¬ 
acter, no matter how obviously it may be an error, will cause the 
rejection of the whole bid as being informal. 

TYPICAL PROPOSALS 

The following will illustrate the wording used in describing 
various items in proposals. 


PROPaSAL I 

(City, County, and State) (Date)-. 

To the Commissioner of .Bridges 


Wisconsin. 

Sir:—...]??...-hereby propose to furnish all materials, appliances, 













Lack Creek, . 

raminerartheT^^^^ --, and also 

. the Ordinance of Councils, for the construction of the said work, 
ad perforin all additional work that may be required, upon the 
illowinff terms, to wit: 

PRICE BID 


cm No. 1, For all excavations of all classes 
of materials, per cubic yard, the sum of 

...-two_dollars_.cents 

cm No. 2. For concrete. Class A 1-3-6, per 

cubic yard in place, the sum of.. 

dollars..cents 

No. 3. For terra cotta sewer, 12 inches 
and under in place complete, with all appurte¬ 
nances per linear foot, the sum of.1^.?. 

dollars.5.??..cents 

’'xm No. 4. For vitrified-brick pavement, in 

place per square foot, the sum of.?.?.. 

dollars...cents 

tom No. 5. For reinforcing steel, in place, per 

pound, the sum of.??.?.dollars 

..cents 

km No. 6. For placing city hydrants, each 

the sum of..dollars.. 

cents 


Doll.\rs 

Cents 

2 

50 

11 

80 

2 

10 

0 

30 

0 

05 

15 

20 


Note.—^W lien it is likely that some additional work will have to ho dono 
Y force accovmt, it is wise to have the bidder quote a i)rice per hour, for tho 
irious classes of additional labor and use of machinery, the items ai)pcaring 
. the proposal as follows; 


Additional Work. For additional labor and use of machineiy 
I the various classes enumerated below, as ordered by the Chief 
ngineer, including cost of superintendence, use of tools, repairs, 
1, waste, and fuel. 

PRICE BID 

em No. 7. For foreman, per hour, the sum 

of _.5.?..rloUnrs seventy-five_ 

cents 

cm No. 8. For riveter, regular working hours, 
per hour, the sum of..5.?..dollars 


Dollars 

Cents 

0 

75 

n 





















cents 

Item No. 10. For nse of team (2 horses and 
wagon), including driver, per hour, the sum 

of.5?..dollars..cents 

Item No. 11. For use of boiler and hoisting 

engine, per hour, the sum of.?.?. 

dollars..cents 

Item No. 12. To he added to all additional ma¬ 
terials specially purchased by the Contractor 
by written order.1??..per cent 


0 

90 

0 

70 

1 

0 

75 


..agree to complete tlie whole of the work in 

..working days from the date of notice from the 

Chief Engineer to proceed. 

WITNESS ..liaiid, this.15th. 

January, ^ 101 4. 

.:S:. 




IZt: . 




Trading as SMITH, JONES & BROWN, Contractors. 


Note.— The Contractor shall here give individual as well as firm names. 


Address. 


14 South Front Street, Chicago, Illinois. 


The following is a form of guaranty for the bidder exeenting 
contract within 10 days of the notice that his bid has been ac¬ 
cepted. It should be attached to the proposal, as a part thereof. 


GUARANTY 

Standard Construction Company 


Qf__a Corporatiou exist- 

ing nnder the laws of the State of..hereby 

undertakes tliat if tlie hid of_ten_thousand. f iye ^ . 

herewith accompanying, dated.. 

191 for construction of the Little Falls^b^^^ 

the line of the Ontario Central Railroad,. 






























Company, to perform all Avork specified therein at the prices 
offered by said bid, and Avill give bond Avith good and sufficient 
surety or sureties, as may be required, for the faithful and proper 
fulfillment of such contract. And said Corporation binds itself and 

its successors to pay the.. 

Company, in case the said bidder shall fail to enter into such con¬ 
tract or give such bond AAdthiii ten (10) days after said notice of 
aAvard of contract, the difference in money between the amount 
of bid of said bidder on the Avork so accepted, and the amount 

for which the_central ^ .Company 

may contract Avith another party to perform said AVork, if the 
latter amount be in excess of the former. 

IN WITNESS WHEREOF, The name and corporate seal of 

said corporation has been hereto affixed, this.. 

day of..191...^.., and these presents duly 

signed by its (1)..pursuant to a resolution of 

its (2)__passed on the.£9..™.. 

day of..A. D. 191-1. 


Attest: [corporate seal] (3) 


. By 

Secretary 'iPreside; 


'esident 


(1) The president or ofliccr authorized to sig7i for the Corporation. 

(2) The hoard of directors or other governing body of the Corporation. 

(r'O Here affix the corporate seal. 

]>?'OTK. Instead of a guaranty of tlie above nature, sometimes a certified 
check, drawn on a national bank or trust company, is required to accompany tlie 
proposal to serve the same purpose. 


PROPOSAL II 

The folloAving form of proposal may be used in railroad AVork: 

For the grading and structures on the.—. 

..Eailroad from Station..to Station 

...the undersigned hereby certif-.?-. 

that.he.„ha?.sufficiently examined the locality and sec¬ 
tions of the..Eailroad on which the work 























signed hereby proposes to the...§.^.E.?:.^.Sl?-.^..]:'.h”?...?.^.y.r..?.^.4.- 

Company to do all the work on either or all of the items to which 
prices are affixed in the following schedule, according to speci¬ 
fications, terms, and conditions aforesaid; and on the accept¬ 
ance of these proposals for all or either of the items named 
therein, do?.?_hereby hind..to enter into and exe¬ 

cute the work thereon, at the following prices, viz: 

Grading 

(1) Clearing, per acre, tlie sum 
of 

(2) Grubbing, per acre, tbe sum 
of 

(3) Solid rock, per cubic yard, 
the sum of 

(4) Loose rock, per cubic yard, 
the sum of 

(5) Earth in cuts, per cubic 
yard, the sum of 

(6) Eartii borrowed, per cubic 
yard, the sum of 

(7) Ditching in earth, per cubic 
yard, the sum of 

Excavations in Water for Bridge 
Foundations 

(8) Solid rock, per cubic yard, 
in water for bridge founda< 
tions, the sum of 

(9) Loose rock, per cubic yard, 
in water for bridge founda¬ 
tions, the sum of 

(10) Earth, per cubic yard, in 

water for bridge founda¬ 

tions, the sum of 

Masonry 

(11) First-class masonry, per 

cubic yard in place, the 

sum of 


Section 1 Section 2 


DOLLAllsj 

Cents 

JOJ.LARS 

Cents 

50 

00 

65 

00 

245 

00 

280 

00 

1 

50 

1 

00 

0 

62 

0 

68 

0 

30 

0 

32 

0 

30 

0 

32 

0 

22 

0 

25 

3 

00 

2 

55 

1 

45 

1 

45 

1 

20 

1 

30 

8 

00 

8 

00 
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(12) Second-class masonry, per 
cubic yard in place, the 
sum of 

(13) Third-class masonry, per 
* cubic yard in idace, the 

sum of 

(14) Slope wall, jDer cubic yard, 
in place, the sum of 

(15) Rip-rap, per cubic yard in 
place, the sum of 

(16) Concrete No. 1, per cubic 
yard in place, the sum of 

(17) Concrete No. 2, per cubic 
yard in place, the sum of 

(18) Concrete No. 3, per cubic 
yard in place, the sum of 

Frame and Pile Trestle 

(19) Framing and erecting pile 
and timber trestles, per M 
feet board measure with all 
appurtenances in place, the 
sum of 

(20) Pointing, shoeing, driving, 
and sawing off piles, per 
linear foot measured from 

cut-off’^ to point, the sum 
of 

Timber in Foundation 

(21) Yellow pine in private cross¬ 
ings, over meadow ditches 
and box drains, per M feet 
board measure with all ap¬ 
purtenances in place, the 
sum of . 

(22) Hauling and laying 12-inch 
double strength terra cotta 
sewer pipe, per lineal foot in 
place, the snm of 

(23) Hauling and laying 18-inch 
double strength terra cotta 


CIVIL SPECIFICATIONS AND CONTRACTS 


Section 1 Section 5 


Timber in Foundation—Cont^d r 

] 

Dollars 

Cents 

Dollars 

Cent 

(24) Hauling and laying 24-inch 
double strength teiTa cotta 
pipe, per lineal foot in place, 
the sum of 

0 

52 

0 

52 

(25) Hauling and laying 30-inch 
double strength terra cotta 
pipe, per lineal foot in place, 
the sum of 

0 

80 

0 

80 

(26) Hauling and laying 12-ineli 
cast-iron water pipe, per 
lineal foot in place, the sum 
of 

0 

16 

0 

20 

(27) Hauling and laying 14-incli 
cast-iron water pipe, per 
lineal foot in place, the sum 
of 

0 

20 

0 

22 

(28) Hauling and laying 24-inch 
cast-iron water pipe, per 
lineal foot in place, the sum 
of 

0 

40 

0 

44 


The undersigned further propose_to commence worl 


such section or sections as may be awarded to.. 

within..days from the date thereof, and to comiD 

the same on 9 ;^ before the..day of..191.., 



Signed thi^... day of.. 191... 

Proposer’s residence.. 

Postoffice Address .. 

Pennsylvania. 


THE ADVERTISEMENT 














letting takes place. 

The Engineer should ascertain the requirements of the law 
in regard to advertising public work before drawing up a con¬ 
tract, as contracts have been declared invalid upon its being found 
that they had not been properly advertised. 

Of course the object of advertising is to secure competition 
between parties who are engaged in the kind of business or work 
to be performed, and hence the advertisement should be so headed 
as to attract the attention of the firms capable of performing this 
work. 

Essential Features. The advertisement should be concisely 
worded, as every word is an additional cost to the party for whom 
the work is to be done j on the other hand, it should give the fol¬ 
lowing information: 

(a) A heading that will attract the attention of desirable 
bidders. 

(b) The address where plans and specifications can be seen 
and procured. 

(c) The address where proposals will be received. 

(d) The date of the insertion of the advertisement. 

(e) The date and hour until which proposals will be received. 

(f) The maimer of presenting the bid, viz, sealed, or in dupli¬ 
cate or triplicate, etc. 

(g) The date of opening the bids. 

(h) The kind and approximate quantity of work to be done, 
or such information as will give an idea of the magnitude of the 
work. 

(i) The locality where the work is to be done. 

(j) The right to reject any or all bids. 

(k) The name and address of the parties for whom the work 
is to be done, or their Agent. 

Sometimes the entire matter included in the “Notice to Bid¬ 
ders” under “Proposals” is published. The objection to this is 
the great cost of so extended an advertisement. 

The manner of arransrinti: these reauirements will be shown bv 



METAL WORK 


To Iron Manufacturers, (a) 

Office of tlie Lighthouse Engineer, Third District, 
Tompkinsyille, New York (b).191.(c 

Sealed Proposals in duplicate (d) will be received at thi 

office (e) until 12 o’clock noon (f). 

191.(g), for furnishing the materials and labor of all kind 

aiecessary for the completion and delivery of the metal work c 
the Peck’s Ledge Lighthouse (h), Cockenoe Island Harboi 
Conn, (i) 

Plans, specifications, forms of proposal, and other inform? 
tion may be obtained on application to this office (b). 

The right is reserved to reject any or all bids and to waiv 
any defects, (j) 

.--:.(k) 

Lieutenant Ool. of Engineers, U. S. A., Lightliouse Esiginee: 

(a) Heading, (b) Address, (c) Date of Insertion, (d) ^Manner of in'esentln 
(o) Proposals received, (f) Bidding closed, (g) Proposals opened, (b) Cburacti 
of work, (i) Locality, (j) Right to reject, (k) Party lotting work, 

BRIDGE WORK 

The following is an advertisement for the superstructure ( 
the ill-fated Quebec bridge: 

The clause in regard to prices of labor is unusual in an adve 
tisement. The clause in regard to other new^spapers insertiii 
the advertisement without authority is a very wise one, as it 
not an unusual practice for newspapers in municipalities to inse; 
such advertisement without orders from the proper party to i 
so, and then issue bills for same, which are really nothing lei 
than blackmail. 

QUEBEC BRIDGE 
Department of Railways and Canals 

TENDERS FOR SUPERSTRUCTURE 
NOTICE TO CONTEACTORS 

Sealed tenders addressed to the undersigned and endorse 
“Tender for Quebec Bridge Superstructure” will be received ; 
this office until 12 o’clock noon, not later than September 1, 191 
for the superstxuicture of a bridge across the St. Lawrence Riv' 







obtained on and after July 1, 1910, at the office of the Quebec 
Bridge Board of Engineers, Canadian Express Building, Montreal, 
and at the Department of Railways and Canals, Ottawa. 

Parties tendering will be required to accept the fair wages 
scliedule prepared or to be prepared by the Department of Labor, 
which schedule will form part of the contract. 

Contractors are requested to bear in mind that tenders will 
not be considered unless made strictly in accordance with the 
2 n*inted forms, and in the case of firms, unless there are attached 
the actual signatures, the nature of the occupation, and place of 
residence of each member of the firm. 

An accepted bank check for the sum of $500,000.00 made pay¬ 
able to the order of the Minister of Railways and Canals of 
Canada must accomiDany each tender, which sum will be forfeited 
if the party tendering declines entering into contract for the 
work at the rates stated in the offer submitted and in accordance 
with the terms stated in the form of contract aeco]npanyiiig the 
specifications. 

Cliecks thus sent in will be returned to the respective con¬ 
tractors whose tenders are not accepted. 

The lowest or any tender not necessarily accepted. 

L. K. J., 
Secretary 

Department of Railways and Canals, 

Ottawa, June 17, 1910. 

Newspapers inserting this advertisement without authority from the Be* 
partment will not be paid for it. 


MACADAM ROADS 

Denison, Texas. 

Sealed proposals will be received by the Commissioners’ Court 
of Grayson County, Texas, up to the hour of 11 o’clock A. m., on 
August 10, 1910, at the office of said Court in Sherman, Texas, 
for the construction of approximately 65 miles of macadam road¬ 
way in Road District No. 1 of Grayson County, Texas. Said 
district is situated in the north central part of Grayson County, 
in and about the City of Denison. 

Profiles, plans, and specifications will be on file in the office 
of J. C. Field, Engineer in charge, Denison, Texas, after July 1, 
1910. Copies will be sent app)licants on receipt of $2.00, to be 
returned to dei^ositor if bid is made. A certified check for 
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returned to successful bidder, upon bis entering into contract and 
bond in accordance with his bid, within 10 days from its accept¬ 
ance. Failure so to enter into contract and bond will foi’feit 
check to district. 

The right is reserved to reject any and all bids. 

H. R. W., 

Auditor, Grayson Co., 

Sherman, Texas 

It is useless to multiply examples of advertisements, as many 
examples of the requirements of a good advertisement can be 
seen at any time in the leading technical journals. 

PRACTICE IN SPECIFICATION AND CONTRACT 

WRITING 

GENERAL INSTRUCTIONS 

Examination of Actual Work. Below will be found a few sub¬ 
jects for practice in specification writing. Before attempting to 
write a specification for any of the subjects given, the student, if 
possible, should go out and make careful examination of such a 
piece of work in process of construction. If none is available, 
make a minute examination of a finished structure, note its strong 
points and its defects, and seek a remedy for the latter, embodying 
the ideas in the specification to be written. 

If the structure is in process of building, make a thorough 
examination of the character of the materials entering into the 
work, watch the process, question the workmen and foremen as 
to character of foimdation and as to any special features 
embodied in the construction. Examine brands of materials and 
if better processes of construction are apparent to you, discuss tlie 
subject with the foreman or superintendent with the idea of 
getting his criticism of your suggestions. 

Study of Good Specifications. Follow this up by collecting 
two or three good specifications covering the subject in hand, 
and make a comparative study of them. 

Dratvinas. If drawings are to be a part of the contract, the 



ings should he made and arranged in their proper order. This is 
difficult, as there are so many items which have little connec¬ 
tion with each other. 

The method generally followed is to arrange the clauses as 
nearly as possible in the order in which the building actually 
takes place in the work under consideration. For instance, in a 
railroad specification the headings should be arranged as follows: 
Clearing, Grubbing, Grading, Tunnels, Excavation, Foundations, 
Masonry, Pipe Drains, Timber in foundation, Timber in trestles, 
Bridges, Traeklaying, Surfacing, etc. Of course there are many 
items that cannot be arranged chronologically; often one clause 
or heading suggests the following one, which method, carried out 
consistently, will give the desired result. It is very desirable 
that specifications for a complete piece of construction be prop¬ 
erly indexed. 

The following examples are given as good subjects for prac¬ 
tice in specification writing: 

TYPICAL PROBLEMS 

Examples. (1) A single-track railroad handling heavy freight 
traffic wishes to replace a frame trestle across a stream by a steel 
plate girder bridge on concrete masonry abutments; clear span 
75 feet. The approaches to the bridge back of the abutments are 
to be filled in with material obtained by widening out an adjacent 
cut; material in cut, sand, and loose rock; borings show hard 
gravel at 25 feet. Prepare a complete specification for both sub- 
and superstructure. The work will eventually be sublet; the 
masonry to one firm and the steel to another, and the grading 
and foundations to still another. 

The work is located in Northern New York State. 

(2) A timber trestle across a meadow in the State of Wash¬ 
ington has been burned and must be replaced at once, to open 
traffic at the earliest possible date. The trestle is 1650 feet long; 
1100 feet of the track is but 9 feet above the marsh; the 550 feet 
rpmfliTn’no' vatips in dpnth from 9 to 22 feet: nrofile shows but 



bridge; tracks 13 feet center to center; span 245 feet; live load, 
Cooper’s Class B 50; steel to be erected by a sub«contractor; 
bridge to be complete; ties laid ready for tbe rails; two coats of 
paint after erection, 

(4) Prepare a complete specification for a concrete retaining 
wall 875 feet long, varying in lieigbt from 8 feet above track at 
one end to 24 feet at tbe other end. The wall is surcharged with 
a sandy loam embankment, 15 feet high at the end of the wall 
which is lowest, 2 feet high at the other. Ponndations in soft 
_rock in Eastern Pennsylvania. 

(5) Write a complete specification and articles of agreement 
for the bnildinjg^ of a double-track electric internrban railroad 
22 miles long, in Northern New Jersey. The road crosses 2 nav¬ 
igable rivers—one crossing is 1700 feet and the other 650 feet in 
length. Both loose and solid rock will be encountered; the road 
crosses under 2 trunk line railroads and over 4 others; it crosses 
at grade 3 street railways. There are on the line 2 10-foot 
reinforced-concrete arched culverts; 1240 linear feet of framed 
timber trestle on concrete footings. Rail 70 pounds per yard. 
Track in stone ballast. To be operated by overhead trolley. 
Electric current to be purchased from a local company. Station 
grounds to be graded. 

(6) A street 1 mile long is to be paved with vitrified brick 
on concrete base; streets crossing 500 feet apart; soil sandy loam. 
One half of it is to be curbed -with new granite curb. The other 
half has been curbed with blue stone and is badly out of line and 
grade. Water, gas, and electric conduits are in the street, one- 
half of which has to be lowered varying in depth from 1 to 5 feet 
at the summit. 

Prepare a complete specification for the above, bearing in 
mind that each company owning the structures in the street will 
do the work of altering its pipe and conduits at the expense of 
the Contractor. 

(7) Prepare complete specification for a curved dam to be 
located in Georgia. It is to be 245 feet long, built of concrete 



high above river bed; maximum depth of water is 8 feet at ordi¬ 
nary stages; river is subject to frequent freshets; purpose of dam 
is for flushing out at frequent intervals a large main sewer. 

(8) Prepare specification for two docks on creosoted piles; 
superstructure to be of reinforced concrete; depth of water 20 
feet, to be dredged to 32 feet in slip, which is 150 feet wide; 
docks each to be 65 feet wide and 450 feet long; concrete bulk¬ 
head between the two docks. The structure will be located at 
New Orleans and will have two docks, the upper one for pas¬ 
senger service. 

(9) Prepare complete contract for a brick-arch bridge; span 
70 feet; "rise 12 feet; springing line 7 feet above the sidewalks; 
bridge carries an avenue 80 feet wide across a 70-foot street; 
there is on the street a double track electric railway on which 
cars are very frequent and travel must not be interfered with; 
end walls and parapet to be of first-class masonry. 

(10) A Commission of the Commonwealth of Massachusetts 
wishes to build, in the City of Boston, a reinforced concrete 
chimney, 10 feet interior diameter, height 175 feet, foundation on 
hard blue clay. 

Prepare complete contract for same including Advertisement, 
Proposal, with Notice to Bidders, and form of Bond required, 
Specifications, and Articles of Agreement, 



REVIEW QUESTIONS 




review questions 

ON THE SUBJECT OF 

ESTIMATING 


1. Estimate the weight of the girder shown in Fig. 120, 
Page 153, Steel Construction, Part II. 

2. Estimate the weights of interior floor beams in Plate G, 
Steel Construction, Part IV. Use standard connection angles for 
all beams. 

3. Estimate the weight of the beams in Fig. 201 (a); Steel 
Construction, Part IV. 

4. Estimate the weight of the columns in Fig. 205, Steel 
Construction, Part IV, allowing a unit stress of 12,000 pounds. 

5. What is the basis of estimating for structural steel work? 

(). Give in your own words your idea of making an estimate 

of steel work. 

7. What would you consider the best way to check an 
estimate? 

8 . When are approximate estimates permissible, and how 
made? 

9. Give briefly the analysis of determining cost of struc¬ 
tural steel work. 

10. What are the elements involved in estimating cost of 
fabrication? 



REVIEW QUESTIONS 


ON THE SUBJECT OF 

STATICS 


1 . Define concuirent and non-concurrent forces, equilibrant 
and resultant. 

2 . What do you understand by the “Triangle law’^? 

3. What is the total snow load for the truss if the snow 
weighs 20 pounds per square foot (horizontal)? 

4 . Compute the total wind load for the truss of .Question 
9, when the wind blows 75 miles per hour. 

5. Make a complete record of the stresses as determined in 
answer to the preceding question for cases a, 5, and c, and for 
snow load as computed in answer to Question 10. Compute 
from the record the value of the greatest stress which can come 
upon each member due to combinations of loads, assuming that 
the wind and snow loads will not act at the same time. 

G. Find the magnitude of the resultant of two forces mak¬ 
ing an angle of 70° with each other, one being 30 pounds and the 
other 45 pounds. 

7. The lines of action of two forces of 65 and 35 pounds, 
respectively, make an angle of 120°. Find the magnitude of the 
force that holds them in equilibrium, and the angles that it makes 
with each given force. 

8 . Draw a force polygon for five forces in equilibrium and 
prove that any diagonal of the polygon is the resultant of the 
forces on one side and holds in equilibrium those on the other. 



REVIEW QUESTIONS 

ON THE SUBJECT OF 

ROOF TRUSSES 


1 . Name and describe the three classes of roof trusses, 
and give a sketch of one truss of each class. 

2 . Give a sketch of the Fink truss and the modified Fink 

truss. 

3. Given TF = f al (1+-^); compute the dead panel load 

of an eight-panel Fink truss of SO-foot span, if the distances between 
trusses is 20 feet and the roof covering is composed of Corrugated 
steel. 

4. Tell how a felt and asphalt roof is made and laid. 

5. What is a non-condensation roofing? 

6 . Design the purlins if they are to be spaced 6 feet apart 
and the trusses are to be spaced 16 feet apart. They are to carry 
40 pounds per square foot of roof surface. 

7. Write one page on the economical pitch and spacing 
of roof trusses. 

8 . If the trusses are of 80-foot span and are spaced 20 feet 
center to center, and are eight-panek Fink, compute the stresses 
in the knee-braces if they join the columns 8 feet from the top. 
The columns are 25 feet long; the normal wind pressure on the 
roof is 12 pounds; the pitch of the roof is J; the normal wind 
pressure on the side of the building is 25 pounds; and the columns 
are considered free. 

9. In the trusses of Question 8, above, compute the bending 
moment in the posts. 

10 . If in Question 8, above, the girts are placed 4 feet apart, 
design them. 

11 . If a post is 25 feet long, has a total direct stress of 20 000 
pounds which acts at the center of the column, and a crane load 
of 10 000 pounds which acts 12 inches from the face of the column. 



12 . A compression member of a roof truss consists of two 
angles placed i inch, back to back, and has a stress of 35 000 
pounds. Design the member if it is 6 feet long. 

13. If the member of Question 12, above, is a tension member, 
design it. 

14. If the connection plates are J inch thick, determine the 
number of l-inch rivets required for the connections of the member 
in Question 12 above. 

15. Make a sketch showing two details of the end of a roof 
truss. 

16. How is the cost of structural steel determined? 

17. If the maximum wheel reaction is 19 000 pounds, and 
the wheel base is 9 feet, design the runway girder if the trusses 
are 16 feet apart. 

18. If the maximum wheel reaction is 40 000 pounds, and 
the wheel base is 10 feet, design the runway girder if the trusses 
are 16 feet apart. 

19. Determine the rivet spacing in the second division of 
the runway girder of Question 18, above, if hg is 30 inches. 

20. Make a sketch giving two gable details, and state the 
sizes of gutters and conductors. 

21 . State the different classes of floors employed in mill 
buildings, and give a sketch of two classes. 



REVIEW QUESTIONS 


ON TEE SUBJECT OF 

CIVIL ENGINEERING SPECIFICATIONS 
AND CONTRACTS 

PART I 


1 . Describe the duties and responsibilities of the engineer. 

2 . What are the essential features of detail drawings? 

3. What is the purpose of specifications? 

4. Define General Clauses, Specific Clauses. 

5 . ‘ Are verbal instructions binding? Why? 

6 . What are the duties of an inspector? 

7. What are headers and stretchers? 

8 . Give specifications for sand to be used in grouting. 

9 . What is meant by Live Load and Dead Load? 

10 . What are Stress Sheets and their purpose? 

11 . Give the length of piles generally used and the diameter 
at both ends for the various lengths. 

12 . Under what conditions is the contractor liable for loss 
of grade stakes. 

13. What are the duties of a contractor? 

14. What provision shall a contractor make to enable the 
inspection of his work? 

15. When inspecting shop work of structural steel what 
defects should you look for? 

16. As engineer what would you consider the essential 
features of pile driving? 

17. What defects would cause you to reject the timber to 
be used for stringers on a railroad trestle? 


REVIEW QUESTIONS 


ON THE SUBJECT OF 

CIVIL ENGINEERING SPECIFICATIONS 
AND CONTRACTS 

PART II 


1. What is the purpose of a contract? 

2. Make up a form of general agreement to cover the building 
of a house in your town, you to be the contractor. Do not copy 
word for word from the text, but try to cover each essential clause. 

3. Write specifications and contract to cover the construction 
of a mill building (wood construction) in your town. 

4. Make up an advertisement or notice to contractor that 
you have a number of miles of road to construct in a certain locality. 

5. Write a complete specification for the building of a double¬ 
track electric interurban railroad 25 miles long in western Con¬ 
necticut. The road crosses a navigable river with a 1500-foot 
crossing. Both loose and solid rock will be encountered; the 
road crosses under a trunk line railroad and over one other; it 
crosses at grade two street railways: there are on the line two 
S-foot reinforced-concrete culverts, box type. Rail 70 pounds 
per yard. Track in stone ballast. To be operated by overhead 
trolley. Electric current to be purchased from a local company. 
Station grounds to be graded. 

6. Prepare specification for a dock on creosoted piles; super¬ 
structure to be of reinforced concrete; depth of water 15 feet, 
to be dredged to 32 feet in slip which is 150 feet wide; dock to be 
65 feet wide and 450 feet long. The structure will be located 
in Chicago and will have two stories, the upper one for passengers. 

7. Prepare a notice to bidders for the following: A Com¬ 
mission of the Commonwealth of Massachusetts wishes to build 



INDEX 




INDEX 


The page numbers of this volume will be found at the hoitorn of the pages; 
the numbers at the top refer only to the sectiori. 


Page 

A 

Additional men, right of company 


to employ 234 

Advertisements 

essential features 392 

purpose 391 

typical 393 

bridge work 393 

macadam roads 394 

metal work 393 

Quebec bridge 393 

Agreement, forms of 356 

general 360 

railway 363 

Algebraic composition 

of concurrent forces 52 

of non-concurrent forces 94 

Algebraic conditions of equilibrium 62 
Alterations 244 

Apex loads, computation of 66 

B 

Bond 249, 354 

Borings 234 

Bridges 

highway 291 

railroad 277 

Buildings for engineer and inspector 239 
Buildings, structural steel for 275 

C 

Care of materials 234 

Cement 263 

Civil specifications and contracts 221-398 
Claims 243 

Clauses or provisions, general and 

specific 225 

Components and resolution 49 

Concrete 264 


Page 

Concrete macadam 320 

Concurrent forces 48 

algebraic composition of 52 

in equilibrium 59 

graphical composition of .49 

Conditions, avoidance of unusual 227 

Contract 222, 351 

arbitrators 355 

bond 354 

consideration 353 

duties of parties 354 

essential elements 351 

guaranty 354 

mutual consent 353 

nature and purpose 351 

number of parties 351 

payment clauses 355 

subject matter 353 

Contract, abandonment or violation of 248 
Contract, fulfilling the 233 

execution of work 233 

inspection of work 235 

miscellaneous obligations of con¬ 
tractor 238 

protective and labor clauses 237 
Contractor 

obligations of 238 

duties of 233 

Contracts, dividing line between 228 

Couples ’ 96 

Creosote, treatment of timber with 301 
Culverts 273 

cast-iron pipe 274 

terra-cotta drain pipe 273 

Curbing 327 

D 

Damages 243 

Dead load stress 111 



Drawings 223, 230 

general 231 

record 231 

Drawings, plans, etc. 230 

construing 230 

necessary to render work com¬ 
plete 231 

notes, upon di'awings 232 

verbal agreements 232 


work in accordance with plans 231 
E 

Electrical railway, specifications for 

overhead construction of 313 


Engineer 222 

knowledge requhed of 227 

Engineering 221 

Equilibrium 

algebraic conditions of 62 

condition of, defined 59 

graphical condition of 59 

Equilibrium and equilibrant 49 

Equilibrium of non-concurrent forces 96 
determination of reactions 97 

Estimate, monthly 247 

Estimating 11-43 

costs 34 

erection 41 

fabrication 38 

illustration 43 

paint and painting 39 

plain material 35 

profit 43 

selling costs 41 

shop detail drawings 38 

summary 43 

transportation from fabri¬ 
cating shop to building 
site 40 

transportation from mill to 
shop 36 

structural steel for buildings 11 

weights 15 

Execution of work 233 


care of materials 

234 

delay in procuring right of way 233 

duties of contractors 

233 

extension of time 

235 

materials to be furnished 

234 

price specifications 

235 

prosecution of work 

233 

right of company to employ ad- 

ditional men 

234 

Extra work 

244 

F 


Fink truss, complete analysis of 

110 

Force 


algebraic resolution, into 

two 

components 

57 

components and resolution 

49 

concurrent 

48 

definition of 

45 

equilibrium and equilibrant 

49 

graphic representation of 

46 

graphical resolution into 

two 

concurrent components 56 

non-concurrent 

' 49 

notation 

47 

resultant and composition 

49 

scales 

47 

space diagram 

47 

Force diagram 

47 

Force polygon 

53 

Forces in tension and compression 

members 

104 

Foundations 

256 

G 


General instructions 

221 

contract 

222 

drawings 

223 

engineer 

222 

engineering 

221 

specifications 

224 

Graphical composition of 

non- 

concurrent forces 

91 

Graphical condition of equilibrium 59 

Graphical representation of a force 46 


'Note.—For page numbers see foot of pages. 



Orapliical resolution of force into 
two concurrent com¬ 


ponents 5(3 

Groupinpj provisions 229 

H 

Headings, order of 390 

I 

Inspection of work 235 

cost of 236 

during construction 235 

final inspection 236 

labor furnished to inspector 236 

Insurance, builders' 237 

Interference with travel 242 

Interstate rules for classification 
and inspection of yellow 
pine lumber 272 

Iron work for timber trestles 304 

L 

Liability of contractor 241 

Lions 247 

Li(iuidatcd damages 243 

Lumber 271 

classification and inspection of 

yellow pine 272 

M 

Marks and stakes to be preserved 232 

Masonry 256 

classification of 259-268 

waterproofing 268 

Materials employed 227 

Measurements, lines, grades, etc. 232 

lines and grades by engineer 232 

maiks and stakes to be preserved 232 

quantity estimates ^ 232 

standard of measure 232 

work to conform to lines 232 

Mill building ' 186-218 

columns 

cornice details 216 

definitions and description 186 

flnni’S 218 


Mill building (continued) 


framing 190 

gable details 216 

general requirements 1S9 

knee-braces 19S 

layout 189 

runway girders 199 

types of buildings 188 

ventilators 216 


Mistakes in plans and specifications 229 
N 


Non-concurrent forces 49 

algebraic composition of 94 

equilibrium of 96 

graphical composition of 91 

Notes upon drawings 232 

0 

Obligations of contractor 238 

P 

Pavements 322 

asphalt 329 

granite block paving on concrete 

base 325 

granite block paving on sand 

base 328 

tclford 327 

vitrified-clay brick or block 324 

wood block 340 

Pavements, sidewalk 344 

brick 345 

granolithic 344 

Payment of contractor 240 

Pile shoes 256 

Pile trestle for electric railroad 290 

iron work 304 

piling 298 

timber and framing 297 

Piles 256 

Piling, specifications for standard 300 

Plans and specifications, compartitive 

importance of 231 

Problems, typical 390 

Proposals '^SO 


Page 

Page 



Roof trusses (continued) 


3 

381 

details of 

156 

385, 388 

economical spacing and pitch of 

140 


386 

mill building 

186 


387 

physical analysis of 

125 

es 

237 

rafters and purlins 

136 


237 

roof coverings 

128 

^charge for 


specifications for 

164 


237 

steel truss-bent 

148 


237 

stresses in roof trusses 

142 


238 

suspended loads 

155 


237 

weights of 65, 

128 


65 

wind pressure and snow loads 

126 


232 

S 

Sanitary regulations 

240 



Sheathing 

66 



Snow loads 

66 


65 

analysis for 

84 


249 

Space diagram 

47 

1 

49 

Specification, spirit of 

245 

►curing 

233 

Specification and contract writing, 



240 

practice in 

395 

of 

169 

Specifications 224, 

249 

members 

173 

concrete macadam 

320 


170 

culverts, cast-iron pipes for 

274 

ibers 

172 

culverts, terra cotta drain pipes 



181 

for 

273 


185 

elevated tanks and standpipes 

345 

J bracing 

177 

foundations 

256 


241 

highway bridges 

291 

65, 

128 

lumber 

271 


134 

masonry 

256 


132 

overhead construction of an 



134 

electric railway 

313 


135 

pavements and curbing 

322 


135 

pile trestle for electric railroad 



129 

across an ocean inlet 

296 


135 

railroad bridges 

277 


131 

railroad grading 

249 


130 

stone road 

315 


129 

structural steel for buildings 

275 


130 

subaqueous tunnel, borings for 

295 

123-218 

track laying 

305 


139 

tunnels 

292 


Page 


Steel for bridges 
erection 
inspection 
painting 
quality of 
shop work 
Stone road 
Stress diagi’ams 
Stress records 

Structural steel for buildings 
(‘stimating of 

basis of estimates 
degi’ee of accuracy 
units 

variation from theoretical 
weight 

schedule of rates on 


290 

290 

289 

285 

287 

315 

76 

80 

275 

11 

13 

11 

11 

12 

37 


T 

Tables 

allowable unit-stresses, medium 

steel 167 

analysis of cost of roof trusses 

and mill buildings 186 

approximate weights of roof 

coverings 129 

bearing and shearing values of 

rivets 1G9 

corrugated steel data 133 

formulas giving weights of roof 

trusses 128 

gauges and maximum allowable 

rivets for angles 168 

hoist stresses in Fink truss 147 

maximum crane reaction 208 

plate variations 13 

radii of gyration of angles placed 

back to back 175 

spacing of trusses 141 

stress record 89, 114 

stress record of truss-bent under 

wind load 153 

surface covered per gallon of 

paint 185 

typical electric cranes 209 

unit weights of steel and of cast 


Pag(‘ 

Tables (continued) 

wind pressure at various veloci¬ 


ties 12(3 

Tanks and standpipes 345 

Time, extension of 235 

Time of commencement and comple¬ 
tion 238 

Track laying 305 

ballasting 309 

crossties 310 

handling supplies 305 

preparing roadbed 306 

surfacing 3 IO 

Travel, interference with 242 

Trusses Go 

apex loads GG 

Fink no 

forces at a joint 69 

graphical analysis 75 

loads Go 

method of sections 104 

polygon for a joint 75 

roof covering 65 

snow loads 6 G 

stress diagrams 7G 

stress in a member G9 

stress records 80 

weight of roof trusses G5 

wind pressure 66 

Tunnel, subaqueous, borings for 295 

Tunnels 292 


U 

Underground structures, location of 239 
V 


Verbal agreements 232 

Verbal information to contractor 22S 

Violation of laws, contractor respon¬ 
sible for 241 

W 

Weather, freezing 237 

Weights, estimating 15 

approximate estimates ' 30 

rtl-irtnUniT 


ciassincy-tioii xo vv mu luau ai/ico« ±io 


beam work 

15 

Wind pressure 

66 

riveted work 

16 

Work (general provisions) 

229 

computing weights 

24 

details prior to beginning 

230 

forms 

15 

execution of 

233 

listing material 

16 

inspection of 

235 

standard material 

21 

obligations of contractor 

238 


Note.—For page numhers see foot of pages. 



